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STANDING COMMITTEE ON HOUSING, URBAN DEVELOPMENT 
AND PUBLIC WORKS 


Chairman: Mr. Rosaire Gendron 


Vice-Chairman: Mr. Warren Allmand 


and 

Mr. Badanai, Mr. Gray, Mr. Mongrain, 
Mr. Bell (Saint John- Mr. Keays, Mr. Neveu, 

Albert), Mr. Loiselle, Mr. Pelletier, 
Mr. Cashin, “Mr. Loney, Mr. Ricard, 
‘Mr. Chatterton, Mr. Macaluso, Mr. Ryan, 
Mr. Duquet, "Mr. MacDonald (Prince), Mr. Stewart, 
Mr. Gauthier, ‘Mr. Macquarrie, Mr. Watson (Assiniboia) 
Mr. Gilbert, Mr. Martin (Timmins), —24. 


(Quorum 13) 


Gabrielle Savard, 
Clerk of the Committee. 


‘Replaced Mr. Nielsen on June Ist. 

"Replaced Mr. Scott (Victoria (Ont.)) on June 2nd. 
’ §Replaced Mr. Loney on June 2nd. 

‘Replaced Mr. MacEwan on June 7th. 


ORDERS OF REFERENCE 


FRIDAY, May 19, 1967. 


Resolved,—That the following Members do compose the Standing Com- 
mittee on Housing, Urban Development and Public Works: 


Messrs. 
Allmand, Gray, Neveu, 
Badanai, Keays, Nielsen, 
Bell (Saint John-Albert), Loiselle, Pelletier, 
Cashin, - Loney, Ricard, 
Duquet, Macaluso, Ryan, 
Gauthier, MacEwan, Scott (Victoria (Ont.)), 
Gendron, Martin ((Timmins), Stewart, 
Gilbert, Mongrain, Watson (Assiniboia) 


—(24). 


THURSDAY, May 25, 1967. 


Ordered,—That, saving always the powers of the Committee of Supply in 
relation to the voting of public monies, the items listed in the Main Estimates 
for 1967-68, relating to the Department of Public Works be withdrawn from the 
Committee of Supply and referred to the Standing Committee on Housing, 
Urban Development and Public Works. 

THURSDAY, June 1, 1967. 


Ordered,—That the name of Mr. Chatterton be substituted for that of Mr. 
Nielsen on the Standing Committee on Housing, Urban Development and Public 
Works. 

FRIDAY, June 2, 1967. 


Ordered,—That the names of Messrs. MacDonald (Prince) and Macquarrie 
be substituted for those of Messrs. Scott (Victoria, Ont.) and Loney on the 
Standing Committee on Housing, Urban Development and Public Works. 


WEDNESDAY, June 7, 1967. 


Ordered,—That the name of Mr. Loney be substituted for that of Mr. 
MacEwan on the Standing Committee on Housing, Urban Development and 
Public Works. 


Attest. Z 
LEON-J. RAYMOND, 


The Clerk of the House of Commons. 
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MINUTES OF PROCEEDINGS 


THURSDAY, June 1, 1967. 


The Standing Committee on Housing, Urban Development and Public 
Works having been duly called to meet at 10.30 a.m. today for organization 
purposes, the following members were present: Messrs. Allmand, Badanai, Du- 
pea Gauthier, Gendron, Gray, Keays, Macaluso, Neveu, Scott (Victoria (Ont.) ) 


There being no quorum, at 11 o’clock a.m., the members dispersed. 


THURSDAY, June 8, 1967. 


(1) 


The Standing Committee on Housing, Urban Development and Public 
Works met this day at 11.15 o’clock a.m. for organization purposes. 


Members present: Messrs. Allmand, Badanai, Bell (Saint John-Albert), 
Cashin, Duquet, Gauthier, Chatterton, Gendron, Gray, Loiselle, Loney, Mac- 
Donald (Prince), Martin (Timmins), Mongrain, Neveu, Ricard, Ryan, Stewart 
(18). 

The Clerk attending and having called for nominations, Mr. Neveu moved, 
seconded by Mr. Gauthier, that Mr. Gendron be elected Chairman of the 
Committee. 

On motion of Mr. Badanai, seconded by Mr. Loiselle, 

Agreed,—That nominations be closed. 

The question being put, Mr. Gendron was unanimously elected Chairman 
of the Committee, and invited by the Clerk to take the Chair. 

Mr. Gendron thanked the Committee for the honour bestowed upon him 
and called for nominations for Vice-Chairman. 

On motion of Mr. Duquet, seconded by Mr. Ryan, 

Resolved, (unanimously) ,—That Mr. Allmand be elected Vice-Chairman of 
this Committee. 

On motion of Mr. Mongrain, seconded by Mr. Loiselle, 

Resolved,—That the Chairman and four members appointed by him do 
compose the Subcommittee on Agenda and Procedure. 

Mr. Duquet moved, seconded by Mr. Mongrain, 


Agreed,—That the Committee print from day to day 850 copies in English 
and 350 copies in French of its Minutes of Proceedings and Evidence. 


Moved by Mr. Ryan, seconded by Mr. Duquet, 

Agreed,—That the items listed in the Main Estimates for 1967-68 relating 
to the Department of Public Works be printed as an appendix in Issue No. 1 
of the Proceedings of the Committee. (See Appendix A) 
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The Committee discussed the procedure to be followed and its future order 
of business. 


On motion of Mr. Bell, seconded by Mr. Duquet, 
Agreed,—That the suggestions about procedure be placed before the Steer- 
ing Committee for consideration. 


On motion of Mr. Ryan, seconded by Mr. Loiselle, 
Resolved, (unanimously),—That the Committee seek permission to sit 
while the House is sitting. 
At 11.35 o’clock a.m., on motion of Mr. Duquet, the Committee adjourned 
to the call of the Chair. 
Gabrielle Savard, 
Clerk of the Committee. 


APPENDIX A 


PUBLIC WORKS 


MAIN ESTIMATES, 1967-68 


420 ESTIMATES, 1967-68 


PUBLIC WORKS 


No. , Change 
of Service 1967-68 1966-67 
Vote 
Increase Decrease 
$ $ $ $ 
A—DEPARTMENT 
(S) |Minister of Public Works—Salary and Motor 
Car Allowance (Details, page 422)........... 17,000 17,000 


1 |General Administration, including grants as 
detailed in the Estimates (Details, page 422)| 19,734,600 | 17,294,700 | 2,439,900 


ACCOMMODATION SERVICES 


5 |Maintenance and Operation of public buildings 
and grounds, including the provision, on a 
Seeevcrakie basis, of accommodation and 
related services for Canada Pension Plan 
purposes, and authority to provide assistance 
to (a) the International Civil Aviation Organ- 
ization in the form of office accommodation 
at less than commercial rates and (b) the 
Ottawa Civil Service Recreation Association 
in the form of maintenance services in respect 
of the W. Clifford Clark Memorial Centre in 
Ottawa (Details, page 429).................. 76,615,000 | 73,817,000 | 2,798,000 
10 {Acquisition of equipment and _ furnishings 
other than office furnishings (Details, page 
1) tee ot re een Te 1,485,000 913,000 572,000 
15 |Construction, acquisition, major repairs and 
improvements of, and plans and sites for, 
public buildings (including expenditures on 
works on other than federal property); 
provided that no contract may be entered 
into for new construction with an estimated 
total cost of $50,000 or more unless the project 
is individually listed in the Details of Esti- 
mates (Detalls1pace4o2) emcee sore ete 48,165,000 | 32,250,001 | 15,914,999 


126, 265,000 |106,980,001 | 19,284,999 


HARBOURS AND RIVERS ENGINEERING 
SERVICES 


20 |Operation and Maintenance (Details, page 488).| 7,924,000 | 7,380,000 544, 000 
25 |Construction or Acquisition of Equipment (De- 

tailsspaperd4sl) es ere cubes e deers O25 OOOMml s 050) OUOR eee aerial: 7 125,000 
30 |Construction, acquisition, major repairs and 

improvements of, and plans and sites for, 

harbour and river works (including expend- 

itures on works on other than federal prop- 

erty); provided that no contract may be 

entered into for new construction with an 

estimated total cost of $50,000 or more unless 

the project is individually listed in the De- 


tails of Estimates (Details, page 443)........| 31,430,000 | 32,080,000 |............ 650, 000 
{S) |Dry Dock Subsidies—Canadian Vickers Lim- 
ited, (Montreal) (Details, page 448).......... 180, 000 180,000 


40,459,000 ; 40,690,000 |............ 231,000 


PUBLIC WORKS 421 


: Chan 
of Service 1967-68 1966-67 ‘ci 
Vote 
Increase Decrease 
$ $ $ $ 
A—DEPARTMENT (Continued) 
Roaps, BripGEs AND OTHER 
ENGINEERING SERVICES 
35 |Operation and Maintenance including authority 
to make recoverable advances in amounts not 
exceeding in the aggregate the amount of the 
operating expenses of the New Westminster 
Bridge (Details, page 448)................... 6,901,000 | 6,043,000 858, 000 
40 |Construction, acquisition, major repairs and 
improvements of, and plans and sites for the 
roads, bridges and other engineering works 
listed in the Details of Estimates, provi- 
ded that the amounts within the Vote to be 
expended on individually listed projects may 
be increased or decreased subject to the 
approval of Treasury Board (Details, page 
ELD) Bieta ene VON hd he ON OU tote 19,965,000 } 16,675,001 3,289,999 
Trans-Canada Highway— 
(S) Contributions to the Provinces under terms 
of the Trans-Canada Highway Act (De- 
tallsfpage451)). eae. Ree. eee, © 60,000,000 | 70,600,000 |............ 10, 600, 000 
50 Construction through National Parks (De- 
tails: page:4b 1) Ses ree Pa oe | he 1,860,000 | 1,175,000 685,000 
88,726,000 | 94,493,001 |............ . 5,767,001 
TrstTING LABORATORIES 
55 |Operation and Maintenance (Details, page 451).| 1,303,700 | 1,260,000 43,700 
SUMMARY 
ONDE VOLE tan ae eae Eee Ee ite ck core ba mee 216,308,300 |189,937,702 | 26,370,598 
Authorized by Statute......................2. 60,197,000 | 70,797,000 |............ 10, 600, 000 
276,505,300 (260,734,702 | 15,770,598 
B—NATIONAL CAPITAL 
COMMISSION 
60 |Operation and Maintenance, General Adminis- 
tration and interest charges on outstanding 
loans that were made ie oi algae of ms 
uirin, roperty in the Nationa apita: 
Wee en (Details page 452)...... rer Wi .| 8,450,000 | 7,332,000 | 1,118,000 
65 |Payment to the National Capital Fun e- 
tails, DAZE 455) ea eee ces Une 14,650,000 | 25,000,000 |............ 10,350,000 
23,100,000 | 32,332,000 |............ 9,232,000 


422 ESTIMATES, 1967-68 


Positions 
Amount 
(man-years) Details of Services 
Se Mi ———————————————— ae 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT 
Approximate Value of Major Services not included in 
these Estimates 

Accommodation (provided by the Department of Public 
Works) cc c.cccbe catenins « tO DOE Ral aye Seer 7,331, 500 5,167,800 

Accounting and cheque issue services (Comptroller of 
the “Dreasury.) hci on cain een ee ae Oe le eee 1, 168,700 819, 800 

Contributions to Superannuation Account (Treasury 
Board) oy jai csse gave. icra es te 3,046, 800 2,020,700 

Contributions to Canada Pension Plan Account and 
Quebec Pension Plan Account (Treasury Board).... 615, 900 580, 000 

Employee  surgical-medical insurance premiums 
(Treasury Board) aeeeecshe eieee ee eree ee 406, 900 269, 100 

Employee compensation payments (Department of 
I 5) (orth) Rea ceetan aotinoeen ra dine mamoc scan oid bobo b 224,000 152,000 
Carrying of franked mail (Post Office Department)..... 33, 200 46,600 
12,827,000 9,056,000 

Statutory—-Minister of Public Works—Salary and 

Motor Car Allowance 

StL AEs aoe Pte perce Ra RTT rte eicrats, erates atsiov ato sib vaiahei eters (1) 15,000 15,000 
Motor CarzAllowancer enemas ace cee ian ete creas (2) 2,000 2,000 
17,000 17,000 


Vote 1— General Administration, including grants as 
detailed in the Estimates 


GENERAL ADMINISTRATION INCLUDING A GRANT OF 
$14,000 To THE CANADIAN GOOD ROADS ASSO- 
CIATION 
Administrative Branch 


Salaried Positions: 
Executive, Scientific and Professional: 


1 1 Deputy Minister ($27,000) 

4 2 Senior Officer 3 ($20,500-$24,750) 
14 Senior Officer 2 ($18,500-$22,750) 
10 1 Senior Officer 1 ($16,500-$20,500) 
28 ($16,000-$18 ,000) 

104 6 ($14,000-$16,000) 
6 ($12 ,000-$14,000) 
11 ($10,000-$12,000) 

1 ($8 ,000-$10,000) 


9 
2 
2 
2 ($6,000-$8 ,000) 
Administrative and Foreign Service: 
4 ($18 ,000-$20, 000) 
7 ($16,000-$18 ,000) 
3 ($14 ,000-$16,000) 
21 


10 Aircon ous 
2 10 $10,000-$12,000) 
72 32 ($8 ,000-$10,000) 
17 57 ($6 ,000-$8,000) 
1 ($4 ,000-$6,000) 


Technical, Operational and Service: 


1 ($14 ,000-$16,000) 
3 ($12,000-$14,000) 
1 2 ($10,000-$12,000) 
1 4 ($8 ,000-$10,000) 
6 21 tess ono) 
89 103 $4,000-$6 000) 
Pye 20 (Under $4,000) 


PUBLIC WORKS 


423 


a 


Positions 
(man-years) 


1967-68 


1,120 
(1,119) 
(38) 


(1,157) 


— ee _ 


1966-67 


962 
(961) 
(33) 


(994) 


a 


Details of Services 


es 


A—DEPARTMENT (Continued) 
Vote 1 (Continued) 
GENERAL ADMINISTRATION (Continued) 
Administrative Branch (Continued) 


Salaried Positions: (Continued) 
Administrative Support: 
($8,000-$10,000) 
($6,000-$8 ,000) 

($4 ,000-$6,000) 

(Under $4,000) 

(Part Time) 
Prevailing Rate Positions: 
(Full Time) 


Continuing Mstablishment...4)...4..0.2. eee ee 
@asnalssand Others wae nee + aa Sa 


Salaries and Wages (including $610,900 allotted 
during 1966-67 from the Finance Contingencies 


Vote for increases in rates of pay)................ (1) 
ONerbinael, x08. « Wetaara. Pesan: < SL) See ea (1) 
Allowances. ttih &e sesnn- did k ache tea eee (2) 
Professional and Special Services.................... (4) 
Travelling and Removal Expenses................... (5) 
IBreig biixpress and. (@artage sien eran (6) 
IROStAg Cesena ike ins iio Bay te MS (7) 


Exhibits, Advertising, Films, Broadcasting and 


Displays. stcS.ceee! : aed aee oe et ee: (10) 
Office Stationery, Supplies and Equipment.......... (11) 
MaterialsjandsSuppliesse3. 2540 Ae eee (12) 
Rental of Land, Buildings and Works............... (15) 
Acguisitionol MQuipment. 4.0 56600026 oe e demu enn (16) 
Repairs and Upkeep of Equipment................. (17) 
Rental ofsliquipment:...o. 4.01 s eee WERE ee (18) 
Membership: P@GS< «ccc... avira MONI ASRS (20) 


Contribution to the Yukon Territorial Government 
towards the cost of construction of an extension 
to the Elementary High School at Watson 


Lake sty 2d. wn. ack fee eee Ns SB Doh pareve (20) 
Unemployment Insurance Contributions............ (21) 
Sundries. Mee shee: +... eRe eee A (22) 


Property and Building Management Branch 


Salaried Positions: : 
Executive, Scientific and Professional: 
Senior Officer 2 ($18,500-$22,750) 
($14,000-$16,000) 
($12,000-$14 ,000) 
($10,000-$12,000) 
($8,000-$10,000) 


Amount 
1967-68 1966-67 
$ $ 

6,142,000 4,837,900 
110,000 96,000 
6, 252,000 4,933,900 
3,200 3,000 
213,000 228 , 500 
42,000 27,000 
463,000 104,000 
14,400 14, 200 
50, 000 44,600 
271,000 233, 400 
25,700 27,800 
3,000 3,000 
402,500 228, 500 
138, 000 126,400 
1,900 10,800 
268, 500 205, 400 
56, 000 58,100 
4,400 2,400 
800 500 
Be PIM occ os 13, 200 
10,000 9,800 
10, 500 10,600 
8,229,900 6,285,100 


424 ESTIMATES, 1967-68 


Positions Amannt 
(man-years) Details of Services 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
Vote 1 (Continued) 
GENERAL ADMINISTRATION (Continued) 
Property and Building Management Branch 
(Continued) 
Salaried Positions: (Continued) 
Administrative and Foreign Service: 
4 ($16,000-$18,000) 
16 4 ($12,000-$14 ,000) 
14 1 ($10,000-$12,000) 
133 1 ($8 ,000-$10,000) 
10 1 ($6,000-$8 ,000) 
Technical, Operational and Service: 
3 ($12 ,000-$14,000) 
19 ($10,000-$12,000) 
U 34 ($8,000-$10,000) 
20 142 ($6,000-$8 ,000) 
6 12 ($4,000-$6,000) 
Administrative Support: 
7 ($6 ,000-$8 ,000) 
58 49 ($4,000-$6 ,000) 
4 24 (Under $4,000) 
Prevailing Rate Positions: 
1 1 (Full Time) 
Local Assistance Abroad: 
12 12 (Full Time) 
296 308 
(296) (808) |Continuing Establishment.................cecccceceees 1, 928,000 2,024, 000 
(7) (@), |Casuals’and:' Others atte se conan be ene ee eee: 28,000 , 000 
(303) (309) |Salaries and Wages (including $337,500 allotted 
—_—_—_|————- during 1966-67 from the Finance Contingencies 
Vote for increases in rates of pay)................ (1) 1,956, 000 2,028,000 
Owvertimerepees acces ck hn ee ae ee (1) 400 500 
TATIOWANCEBLE mincstn cores sistasteteaee Mo Taale ee Ae (2) 59,000 68, 200 
Professional and Special Services.................... (4) 4,000 2,800 
Travelling and Removal Expenses................... (5) 135, 000 118,000 
Freight, Express and Cartage................0.2000 (6) 100 200 
Postage’. 0), cw sneercen siren ater oe on Ce end eee eee 7) 500 300 
Telephones andulLelegrams sees sheen eee 8) 9,200 9,200 
Office Stationery, Supplies and Equipment.......... (11) 13,500 11,000 
Materials:and/Supplies.....7s eee en eee ae (02) sae 100 
Unemployment Insurance Contributions............ (21) 2,500 2,500 
Sundries sec skrete cis ihe cols «Stake cla ais Senate er ee (22) 1, 1,000 
2,181, 200 2,241,800 


Building Construction Branch 


Salaried Positions: 
Executive, Scientific and Professional: 


1 Senior Officer 2 ($18,500-$22,750) 
2 2 Senior Officer 1 ($16,500-$20,500) 
2 ($16,000-$18 ,000) 
38 2 ($14,000-$16,000) 
49 38 ($12,000-$14,000) 
47 97 ($10,000-$12,000) 
15 15 ($8 ,000-$10,000) 
Administrative and Foreign Service: 
1 ($16 ,000-$18 ,000) 
1 ($12,000-$14 ,000) 
4 2 ($8,000-$10,000) 
2 3 ($6 ,000-$8 ,000) 


PUBLIC WORKS 


Positions 


man- : 
( years) Details of Services 


1967-68 | 1966-67 


A—DEPARTMENT (Continued) 
Vote 1 (Continued) 
GENERAL ADMINISTRATION (Continued) 
Building Construction Branch (Continued) 


Salaried Positions: (Continued) 
Technical, Operational and Service: 


1 ($14 ,000-$16,000) 
3 1 ($12,000-$14,000) 
6 3 ($10,000-$12,000) 
27 17 ($8 ,000-$10,000) 
76 89 ($6 ,000—-$8 ,000) 
3 ($4 ,000-$6 ,000) 
Administrative Support: 
4 ($6,000-—$8 ,000) 
30 21 ($4 ,000-$6,000) 
4 15 (Under $4,000) 
311 310 
(311) (310) |Continuing Establishment............0.-cecerereeeeees 
(10) (iy Casualsand (Ophers ie cs asta wees cory oat eletes crete eee vrs 


(321) (317) |Salaries and Wages (including $211,800 allotted 
| ——_—_ during 1966-67 from the Finance Contingencies 


Vote for increases in rates of pay).......-.....05- (1) 
Overtimienee se ek NLS ak Nee as Daeg ON Ate F (1) 
VNU OTIC SUE eiircte Se eared corte eee ater Miao tro tant (2) 
Professional and Special Services.............:-+0-55 (4) 
Travelling and Removal Expenses................+45 (5) 
Freight, Express and Cartage...........-.+-ssessseee (6) 
Telephones and Telegrams..............sceeeeseeeee (8) 


Publication of Annual Report and Other Material.... (9) 
Office Stationery, Supplies and Equipment 7 (LR) 
Acquisition of Equipment................eee sence 
Repairs and Upkeep of Equipment...............-. 
Memibershipplees amr niente eek ertel cr tebeyeuys eter ne 
Unemployment Insurance Contributions............ (21) 
Sind rics eee ional kn nea tls Sige Gis 6 ave narstamett (22) 


Harbours and Rivers Engineering Branch 


Salaried Positions: . 
Executive, Scientific and Professional: 


1 1 Senior Officer 2 ($18,500-$22,750) 
2 ($16,000-$18,000) 
20 3 ($14,000-$16,000) 
15 20 ($12,000-$14,000) 
41 57 ($10,000-$12,000) 
104 105 ($8 ,000-$10,000) : 
Administrative and Foreign Service: 
We 1 ($8 ,000-$10,000) 
3 5 ($6,000-$8 ,000) ; 
Technical, Operational and Service: 
1 ($12 ,000-$14 ,000) 
1 1 ($10,000-$12,000) 
27 18 ($8 ,000-$10,000) 
105 107 ($6 ,000-$8 ,000) 
10 18 ($4,000-$6 ,000) 


2 2 (Part Time) 


425 
Amount 
1967-68 1966-67 
$ $ 
2,772,000 2,450, 300 
50,000 29,000 
2,822,000 2,479, 300 
, 000 2,000 
SUDAN eee 500 
8,500 7,000 
135, 000 120,000 
50! 300 
14, 000 13, 500 
2,000 1,000 
31,000 22,000 
500 3,400 
200 500 
100 100 
200 300 
400 300 
3,018, 400 2,650, 200 


426 


Positions 
(man-years) 


1967-68 


1966-67 


ESTIMATES, 1967-68 


Details of Services 


iW 
34 
3 


1 


38 
9 


420 
(416) 
(68) 


(484) 


18 
1 


40 
7 


423 
(420) 
(28) 


(448) 


A—DEPARTMENT (Continued) 
Vote 1 (Continued) 
GENERAL ADMINISTRATION (Continued) 


Harbours and Rivers Engineering Branch 
(Continued) 


Salaried Positions: (Continued) 
Administrative Support: 
($6 ,000—$8 ,000) 
($4,000-$6,000) 
(Under $4,000) 
Prevailing Rate Positions: 
(Part Time) 
Ships’ Officers and Crews: 
(Full Time) 
(Seasonal) 


Continuineseistablishimenta.cesjaseetscees cate cin eeien 
@xsialstand Others. scars ahs aa eee 


Salaries and Wages (including $193,100 allotted 
during 1966-67 from the Finance Contingencies 


Vote for increases in rates of pay)..............5. 1 
OV ETUIIMON Pei ors oie cel ae ice Cotas REA cron: ie, ee (1) 
AIO CANCE Setters oral sercertets sous ere coal ere oe emrcee: (2) 
Professional and Special Services.................... (4) 
Travelling and Removal Expenses................... (5) 
Hreight, Express and Cartage... .a.c ses. ss0e-c000. se (6) 
Melephonessandahelegrams...5.c5doceieeecek oer eee (8) 
Publication‘of Annual Reports. ...... «- o« sas eerie ois (9) 
Office Stationery, Supplies and Equipment.......... (11) 


Materialsiana Supplies, yaac-eeetcn coin ce iene cee 
IACGUISI tion OlgE GuIpments aces sete ee alee eters 
Repairs and Upkeep of Equipment 


Rentaliofebquipmenty ni... s amen cern (18) 
Municipal or Public Utility Services................ (19) 
Memberships ees) 2 cn hee ee tere oe oe cee ee (20) 
Unemployment Insurance Contributions............ (21) 
SUD GTIOS serge ciasomtare ata crela ottere eeionvercie 6: ove osisie elensiata ale (22) 


Development Engineering Branch 


Salaried Positions: 

Executive, Scientific and Professional: 
Senior Officer 2 ($18 ,500-$22,750) 
($16,000-$18,000) 
($14,000-$16,000) 

($12,000-$14 ,000) 
($10,000-$12,000) 
($8 ,000-$10,000) 
($6 ,000-$8 ,000) 

Administrative and Foreign Service: 
($8 ,000-$10,000) 

($6,000-$8 ,000) 

Technical, Operational and Service: 
($12,000-$14,000) 
($10,000-$12,000) 

($8 ,000-$10,000) 
teUeio ee 000} 
$4,000-$6 000) 


3,955, 500 


Amount 
1967-68 1966-67 
$ $ 
2,917, 000 3, 066, 100 
400,000 167, 
3,317,000 3, 233, 100 
35,400 30,000 
39,000 25,200 
27,300 44.500 
320,000 270,000 
2300 2° 500 
7,800 9/000 
300 300 
13, 500 13,500 
63.900 60,800 
52,000 88, 200 
60,400 67,600 
8,500 15,200 
2,500 2; 500 
200 400 
1,400 500 
4000 | 4,000 
3,867, 300 


(Further Details) 


Headquarters: 
Administrative Branch..............--- Meson ore 
Property and Building Management Branch........ 
Building Construction Branch................+++0+- 
Harbours and Rivers Engineering Branch.......... 
Development Engineering Branch................. i 


1D pastor Or iiles + SSS Aan eR E OOO MC lic Oa OEE ce. tici 


Total, General Administration.............+-...+-- 


Expenditure 
YG Bee at AG nd Opn OS OOOO OCOD eOOsEC $ 12,073, 506 
1965266) Ses SS eetiee Jaret < 15,413, 436 
1966-67 (estimated).............--eeeeeees 17, 606, 000 


PUBLIC WORKS 427 
Positions “ - 
fe m 
Gneteyeats] Details of Services aR 
1967-68 | 1966-67 1967-68 1966-67 
; $ $ 
A—DEPARTMENT (Continued) 
Vote 1 (Continued) 
GENERAL ADMINISTRATION (Continued) 
Development Engineering Branch (Continued) 
Salaried Positions: (Continued) 
Administrative Support 
26 21 ($4,000-$6 ,000) 
2 11 (Under $4,000) 
227 231 
(227) (231), | Continuing Hstablishmentisneees caeeis: ool. Sa seioe ee: 1,682,000 1, 666, 600 
(4) (@)s)@asuals’and Others: 32 oe sess «eee saeco oe 21,000 00 
(231) (235) |Salaries and Wages (including $133,100 allotted dur- 
———— ing 1966-67 from the Finance Contingencies Vote 
for increases in rates of pay)............-.....06- (1) 1,703,000 1,685, 600 
QOVerelrmer mn seen ovens occ cusie @ siaieiaraiays, stat (1) ,000 50,000 
VA HO WAN COS eee Aa a. soi ocs.avceyeice rereps ayesajenais acter ene (2) 37,000 33,900 
Professional and Special Services..................6. (3) |S AAR eect 500 
Travelling and Removal Expenses................... (5) 83,000 83, 000. 
Freight, Express and Cartage................-eeeee- (6) 1,200 1,300 
Telephones and Telegrams.................s00eeeees (8) 11,300 13,400 
Publication of Annual Report and Other Material...(9)].............. 
Office Stationery, Supplies and Equipment.......... (11) 21,000 22,500 
MaterialstandiSupplies’, eeivts smeciseel. tiers iets terete (12) 48,000 19,000 
Acquisition of Equipment.......................00- 55,000 6,000 
Repairs and Upkeep of Equipment................. 18,000 20, 600 
Rentaltotelquipment) jer: .< ss serlietcrars 100 1 
Municipa! or Public Utility Services 4,500 4,500 
Memibership Mees aetitsicvrciais eran a isids wars Sissons, one ( 0 400 
Grant to Canadian Good Roads Association........ (20) 14,000 14,000 
Unemployment Insurance Contributions............ (21) 1,100 
Sundries. Hersek ies IRAs SIA, HS (22) 800 900 
2,051,900 1,957,700 
Total, General Administrations. .acs ss «amines aan 19,436,900 17,002, 100 


4,366, 140 1,985, 000 
759, 400 709, 400 
1,517,700 1,377,900 
590, 700 754,700 
621, 400 612, 700 
7,855, 340 5,439, 700 


11,581, 560 11,562,400 


19,436, 900 17,002, 100 
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ESTIMATES, 1967-68 


Positions 
(man-years) 


1967-68 


1966-67 


Details of Services 


ee, | | ____ a eed EEE 


_ WWr bo 


“NI PP web 


31 
(31) 


Ob 


Ho Pore 


A—DEPARTMENT (Continued) 
Vote 1 (Continued) 


WORK IN THE INTERESTS OF FIRE PREVENTION 
INCLUDING A GRANT OF $5,000 TO THE CANADIAN 
JOINT FIRE PREVENTION PUBLICITY COMMITTEE 


Salaried Positions: 

Executive, Scientific and Professional: 
($14, 000-$16, 000) 
($12,000-$14,000) 
($10,000-$12,000) 

($8 ,000-$10,000) 

Administrative and Foreign Service: 
($14,000-$16,000) 

($12 ,000-$14,000) 

Technical, Operational and Service: 
($12 ,000-$14,000) 
($10,000-$12,000) 
($8,000-$10,000) 
$e 000-36: 000) 
$4 ,000-$6,000) 

Administrative Support: 
aeeecan 

Under $4,000) 


31 
(31) |Salaries (including $23,100 allotted during 1966-67 from 


the Finance Contingencies Vote for increases in 


Fates Of pay.) csi lavie Mens ele ak eI (1) 
Allowancesian cca col soon acon wes coms eee (2) 
Professional and Special Services................-0005 (4) 
Travelling xpenses ey cee ees bccah oe ce ale ene (5) 
Ereight; Express andi@artave sacar ashen (6) 
@elephonesiand) Telegramseee. seen ace ee ee (8) 


Publication of Fire Loss Reports, Fire Prevention 
Codes, Manuals, Pamphlets and Other Material. (8) 


Fire Prevention Films ‘and Advertising... +. ese (10 

Office Stationery, Supplies and Equipment Saye ee i (11) 
Materials and Supplies........-:. see SG tet a era (12) 
ACQUISILION OM MGUIpmMent. eae ne cce ce ees cei aioe (16) 
Repairs and Upkeep of Equipment................. (17) 


Membership Fees, Trophies, Prizes and Awards... . (20) 
Grant to Canadian Joint Fire Prevention Publicity 


Gommitteern cee once cas he os Sooo (20 
UMETIOS 406 oa are aches Saroats poeta side see (22) 
Expenditure 
TOG4E-OBiretetsse theo foe Wales ae onmion sarees $ 230,541 
TGG5--66 sap ein sincere os wlwicisievs Seasiae ue avers 222,924 
N9GE=O7 1 (ESbira ALO) merited ier eciactorortrracun: 254,000 


Expenditure 
196465 ic Meera eet ta rile hes ase hb evo cnusreeles $ 12,304,047 
1965=66;  eUe ore ee ee eek oy els sfcnas aleve, oi Shove 15, 636, 360 
1966-67 (estimated) mem. 3. a5 eles tes soso 17,860, 000 


10 


Amount 
1967-68 1966-67 

$ $ 

247, 000 249, 600 
1, 100 

200 200 
14,000 10,000 
1,000 1,000 
1,700 1,500 
11,000 9,000 
8,500 8,500 
6, 500 6, 500 
100 100 
500 450 
400 150 
400 350 
5, 000 5,000 
300 250 
297,700 292, 600 
17,294,700 


19,734, 600 


PUBLIC WORKS 


429 


a 


Positions 
(man-years) 
1967-68 | 1966-67 

1 
1 1 
4 

20 1 

1 

3 3 

17 12 

130 148 

397 414 

555 594 

3 2 

118 118 

1 1 

32 9 

10 31 

345 347 

580 580 

A PATE , 262 
(1,896) | (1,942) 
(48) (48) 
(1,944) | (1,990) 


26858—2 


Details of Services 


A—DEPARTMENT (Continued) 
ACCOMMODATION SERVICES 


Vote 5—Maintenance and operation of public build- 
ings and grounds, including the provision, on 
a recoverable basis, of accommodation and re- 
lated services for Canada Pension Plan purposes, 
and authority to provide assistance to (a) the 
International Civil Aviation Organization in the 
form of office accommodation at less than com- 
mercial rates and (b) the Ottawa Civil Service 
Recreation Association in the form of mainten- 
ance services in respect of the W. Clifford Clark 
Memorial Centre in Ottawa 


Ottawa and Hull 


Salaried Positions: 
Administrative and Foreign Service: 
($16,000-$18 ,000) 
($12,000-$14,000) 
($10,000-$12,000) 
($8,000-$10,000) 
($6 ,000-$8 ,000) 
Technical, Operational and Service: 
($10,000-$12,000) 
($8,000-$10,000) 
($6 ,000-$8 ,000) 
($4,000-$6,000) 
(Under $4,000) 
(Part Time) 
(Seasonal) 
Administrative Support: 
($6 ,.000-$8 ,000) 
($4 ,000-$6,000) 
(Under $4,000) 
Prevailing Rate Positions: 
(Full Time). 
(Part Time) 


@ontinuing) Bstablishment =. ase. esse esietreeisee tae « 
@asuals arid | Otherseyy ee Fae Cee tees eee 


Salaries and Wares cscs cionm eee nna ota (1) 
OViertimMes Siw tks wince coc ecieis nok EER ee (1) 
(ATI OMANCES ISS oes autor cree obtener sent ate (2) 
Professional and Special Services.................... (4) 
Eoravellingmoxpenses) shiascit societies net Cer hOnee (5) 
Moving Government Departments and Services..... (6) 
Hreight, Express.and Cartage: crim eu eeriee ction ae (6) 
Telephones andiPelegrams is sinc on.) seen aes oe (8) 
Office Stationery, Supplies and Equipment.......... (11) 
Materials and Supplies................ nlbce nee ego (12) 
Repairs and Upkeep of Buildings including materials 
required therefor. eeeer ci ldectoe smart (14) 
REN ES eed 5 ene ee tenceh cee Santee orate oar aa esa Renee ce EM (15) 
Repairs and Upkeep of Equipment....... eee ee ee (UA) 
Rental and Maintenance of Sound Reinforcing Equip- 
ment for the House of Commons and Senate....(18) 
Municipal or Public Utility Services................ (19) 


ll 


Amount 
1967-68 1966-67 
$ $ 

8,100,000 7,953,000 
200,000 180,000 
8,300, 000 8,133,000 
240, 000 120, 000 
7,000 8,000 
1,362,000 1,178,000 
30, 30,000 
258 , 000 240, 000 
5,000 6,000 
20,000 17,500 
RC a 13,000 
1,979,000 1,832,000 
2,870,000 2,517,000 
11,834,000 ae 
100, 000 100, 000 
2,800, 000 2,728, 000 


8 


ESTIMATES, 1967-68 


Positions 
(man-years) 


Details of Services 


af | | 


1967-68 | 1966-67 
3 4 
74 76 
1,092 | 1,123 
1,193 | 1,223 
455 452 
422 417 
7 7 
1 1 
472 499 
272 272 
16 16 
4,007 | 4,090 
(3,538) | (3,624) 
(134) | (134) 
(3,672) | (3,758) 


A—DEPARTMENT (Continued) 
AccoMMODATION SERvicrs (Continued) 
Vote 5 (Continued) 
- Ottawa and Hull (Continued) 


Unemployment Insurance Contributions and other 
personalibene fitsie es. ool nano ee ree noel (21 
Sundries Seer resterate seate hore eh cne aera ecm ale oa. oaeers (22) 


Other than Ottawa and Hull 


Salaried Positions: 
Technical, Operational and Service: 
($8,000-$10,000) 
($6,000—-$8 ,000) 
($4,000-$6,000) 
(Under $4,000) 
(Part Time) 
(Seasonal) 
Administrative Support: 
($4,000-$6,000) 
(Under $4,000) 
Prevailing Rate Positions: 
(Full Time) 
(Part Time) 
Local Assistance Abroad: 
(Full Time) 


Continuingsbstablushiment-nm.ccesernieere cee oer 
@asuals and /Othersiows vocoder re ene Oe eee rene 


Salaries and) Wages ce ssi se tests vie acres: se ister seins eves (1) 
OWELEIMe ae cee eal uc Oi ee ermine eens sole tee (1) 
AT OWANCEB erred aie ace enrol Om a asthe eet eee (2) 
Professional and Special Services.................... (4) 
travelling oxpensesinmaaecirecneecklol ee ere (5) 
Moving Government Departments and Services..... (6) 
preightwHxpressiand Cartage ceri oeeeinieite ci eiseie (6) 
Melephonesiand Delegrams faeces cies scare en (8) 
Materialstanau supplies tacccocmcierexcy astern iarievosrsrecerccrs (12) 
Repairs and Upkeep of Buildings including materials 
required therefor: s. «cesseenceie oeeeee etemiete ae (14) 
Liv iOn os ARR ates. 5 eRe EMR RYE cr Oot BRIA ety cc af (15) 
Repairs and Upkeep of Equipment................. (17) 
Municipal or Public Utility Services................ (19) 
Unemployment Insurance Contributions and other 
personalibenchitsaee ee een eee eee (21) 
Sundries see pcevepy- tery Tote ais sv are ct yoieiay ee (22) 


Total, Maintenance and Operation of Public Buildings 
and: Grounds feet sere aa ee. ce ee te rs 


Amount 
1967-68 1966-67 
$ $ 
4,000 3,500 
3,000 3,000 
29, 842, 000 27,336,000 
14, 475, 000 14, 231, 000 
465, 000 450,000 
14, 940, 000 14, 681,000 
285,000 175, 000 
448,000 479,000 
3,993,000 3,612,000 
109, 000 77,000 
92,000 73,000 
49,000 62,000 
45,000 47,000 
3,829, 000 4,123,000 
5,906, 000 6, 000, 000 
11,505, 000 6,818,000 
200, 000 167,000 
5, 322, 000 5,110, 000 
35, 000 35, 000 
15,000 22,000 
46,773,000 41,481,000 
76, 615, 000 


68, 817, 000 


PUBLIC WORKS 


431 


SSS SNV__o°40BoossSsSsSsasasaqaqso 


Positions 
(man-years) 


1967-68 


26858—23 


1966-67 


Details of Services 


A—DEPARTMENT (Continued) 
AccoMMopATION SERvicEs (Continued) 
Vote 5 (Continued) 
(Further Details) 


Quebecee ee aioe Fins Me OF Se RON te ic eas in 


Expenditure Revenue 
LOG4—O 5 ieee tee et ee he ot $ 53,464,313 $2,774, 022 
1965-60 Beni ean ou ee ies 66,454,444 2,892,722 
1966-67 (estimated)............ 75,450,000 3,000,000 


ITEM NOT REQUIRED FOR 1967-68 


Furniture and Furnishings for Government 


76,615, 000 


Amount 
1967-68 1966-67 
$ $ 
2,093, 153 1,975,060 
2,105,665 1,916,135 
295, 101 271,710 
1, 278, 223 1,177,469 
10, 780, 497 9,137,715 
29, 842,000 27,336, 000 
11, 906, 768 9,715, 103 
5, 535, 067 5,810, 866 
1,719,996 1, 690, 591 
3,133,921 2,304, 200 
3,919,429 3,463, 532 
3,350, 681 3,449,777 
580, 029 509, 629 
74,470 59, 213 


68, 817,000 


Departments 
Freight, Express and Cartage..................e0e0- (iihnomecos audon 45,000 
Furniture:and Hurnishings...........0020-.0+e. sees GOI hathreaoics Aes 4,955,000 
SARE: cies 5, 000, 000 
Motals VOte 8 ricer ences hee cians shea eo she we ee amen 76,615,000 73,817,000 
Expenditure 
1964-65 Foe oocsie nc isiole wares a Re eee $ 55,696, 500 
1965-66 Paws ac eens wk ena Sore Meta e eee 66, 454, 444 
1966-67 (estimated) isis. ccs bec iee see 74,961,000 
Vote 10—Acquisition of equipment and furnish- 
ings other than office furnishings............ (16) 1,485,000 913,000 
West yteen 
1964-65 te riiictarae corte ie ciara ore eteinne $ 1,453, 43 
1965-66 bce anise eso COC OT an 1,184,910 
1966-67 (estimated )...........eceeeeeeeees 913,000 
13 


432 ESTIMATES, 1967-68 
Positions Amount 
(man-years) Details of Services 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
AccoMMoD ATION SEeRvicEs (Continued) 
Vote 15—Construction, acquisition, major repairs 
and improvements of, and plans and sites for, 
public buildings (including expenditures on 
works on other than federal property) ; provided 
that no contract may be entered into for new 
construction with an estimated total cost of 
$50,000 or more unless the project is individually 
listed in the details of Estimates 
NEWFOUNDLAND 
Bay Roberts—Public Building—To complete........... 140,000 50,000 
Catalina—Public Building—To complete................ 90,000 ,000 
Items notrequired:tor 1967-685. «02 vie consi ee ee er ee ero ere 100, 000 
230, 000 200, 000 
Expenditure 
1 OCA 6Biteecte saree scales eo enemies $ 27,759 
T965—GG terse eat 1 raPhotuaereroinletiasialneres 232, 238 
1966=G7(esbimated)) sadam rie ele ciees.e 131,000 
NOVA SCOTIA 
Amiberst--bublic Building asec eer cee emis 300,000 50,000 
Antigonish——-mubire Binlaingwn. ease einer ere 300, 000 100,000 
Arichat—kablicsBulldingeeeee eae en era 85,000 
@anso—Eeublicesunlding ye ace coercion tein 85,000 
Middleton—Public Building—Addition and alterations. 110,000 
Lems not reauired 101s 196 7-O8ieriee sorter ieee irae aie ae eee 470,000 
880, 000 620, 000 
Expenditure 
NOGA=Bo Berane orc miee rinecie acre wae selenite $ 616, 104 
LOGS —OOMeironttet ats Seinen aceon aaa cer 1,339, 449 
1966—G7a(Estimatead)s.csaee eee eee ene 487, 000 
NEW BRUNSWICK 
Black’s Harbour—Public Building—To complete....... 175,000 75,000 
Items motirequired 4 or1967—68" eee eebice celenit actin eel nrnae eens ae 150,000 
175,000 225,000 
Expenditure 
N9GA— G5. etter c erevsncces cisions « Seta Poereie cee eae $ 360, 602 
WOES =O OSS Merce srscete ere lel otakeiesetass oe ei ees 43, 152 


1966-G7a (estimated) .=- acc ee eee 120,000 


14 


PUBLIC WORKS 433 


Positions be 
Me moun 
Simaat na Details of Services : 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
ACCOMMODATION SERvicEs (Continued) 
Vote 15 (Continued) 
QUEBEC 
Bedford—Public Building—To complete................ 75,000 50,000 
Chambly—Public Building—Addition and alterations. . 95, 000 
Cite de Jacques Cartier—Public Building—Addition 
and ialterationsit.?, Ul Ree Mat eh OU Leese emir tee 150, 000 
Hauterive—Public Building—To complete.............. 165,000 175, 000 
Hull—Printing Bureau’ Building—Alterations—To 
COMPLETE! Le A ee es rc ees Se ed Paes 210,000 100, 000 
ennoxvalle—PublicsBuilding-yy ects eee eee 85, 000 
Montreal—National Film Board Buildings—Improve- 
ments and new Distribution Branch Building....... 300, 000 50, 000 
New Richmond—Public Building—To complete........ 200, 000 150,000 
Quebec—Building for Taxation Division, Department of 
Nationa leReveniows eer teeta ay.crt rats 1,000, 000 
Roxboro—Public Building—Addition and alterations... 110, 000 
Ste. Anne des Monts—Public Building—To complete.... 50, 000 50,000 
St. Cosaire—Public: Building \.cueie meee cee 55, 000 
Ste. Boy——Public Building aye cscelkeenaete aereere eer 100, 000 
Ste. Therese de Blainville—Public Building............ 300, 000 
St, Remi=Publici Building 2, ee rete tartare etreeen 65,000 
Staelite—Publice Building asec aon see ae ete 75,000 
Sept Iles—Public Building—Addition and alterations... 175,000 
Temiskaming—Public Building........................ 70,000 
Valleyfield—Public Building )faier eee arertsrytetein 400,000 
Varennes— Eublie Building sername rete oti rier 95,000 
Items not requirediior 196/-CSaennaanstelne tee stacker el tetera o)efele od potate 840,000 
3,775,000 1,415,000 
Expenditure 
LO CSB ee Sve eee er etiet oiar aneke-orsie nearer $ 1,652,516 
AVG5 266 SNe ee tee eet ee woos eels 1,384, 932 
HOGEAY/ (CostabentRee)K. cogoncaoqannoasanaees 2,201,000 
OTTAWA 
Ottawa—Building for Exhibition Commission, Depart- 
ment of Trade and Commerce and Chief Electoral 
Officer see eee A ne eee ole 2,000, 000 
Ottawa—Building for National Police Services, Royal 
Ganadian Mounted Police: s225snucadaas eee 400, 000 
Ottawa—Building for Taxation Division, Department 
of National Revenue... aaaseeeeir irene ae: 3, 500, 000 2,150,000 
Ottawa—Central Experimental Farm—Alterations an 
improvements to Greenhouses—To complete....... 100, 000 130,000 
Ottawa—Central Experimental Farm—Improvements 
to Sanitary and Storm Sewers—To complete....... 300, 000 400, 000 
Ottawa—Central Experimental Farm—K. W. Neatby 
ie BiSrtinpeeine Ran seek a fag iia * 150, 000 
Ottawa—Centra xperimenta arm—Plant grow 
chambers—To complete............+++++5 msec bad 50, 000 100, 000 
Ottawa—Central Experimental Farm—Revisions to 
TORAB Sa. pee ee Rey es eegetoe tenet armen ererns 80, 000 


15 


434 ESTIMATES, 1967-68 
Positions Amownt 
(man-years) Details of Services 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
ACCOMMODATION SERVIcEs (Continued) 
Vote 15 (Continued) 
orrawa (Continued) 
Ottawa—Central Experimental Farm—William 

Saunders Building—Alterations.................... 50, 000 
Ottawa—Central Experimental Farm—Sir John Carling 

Building—Installation of Cartography Unit......... 80,000 
Ottawa—Central Heating Plant on Cliff Street—Im- 

PLOVEMICN LS renee veh oe eee teas 3 Hertin eee oer 2,400, 000 1,800, 000 
Ottawa—Confederation Building—Alterations and im- 

PLOVEMONtS! Fe soko eee erase eh ee inte ae oe 1,000, 000 100, 000 
Ottawa—Dominion Bureau of Statistics Building—Ad- 

ditionand alterations ereneerre aan een ener 750, 000 
Ottawa—Food and Drug Laboratory—Addition and 

ALLETATIONS Ate eS a ana erre ee ane ae 750, 000 
Ottawa—Forest Products Laboratory—Addition and 

alterations ere eee hart eee ere ee 170, 000 
Ottawa—Magnetic Laboratory for Department of Ener- 

gy, )MinesandeResources:4.2- see een re ees 750, 000 600, 000 
Ottawa— NationaleMuscum) sc. een eect: 100,000 500, 000 
Ottawa—Office Building for Government Departments. 500,000 
Ottawa—Plouffe Park Warehouse—Improvements...... 75,000 
Ottawa—Postalvlerminale. oe oe eee eee 1, 200, 000 1,000,000 
Ottawa—Research Branch Buildings for Department of 

A griculturosaacs:cce net oe ee See yA aie: 3, 000, 000 1,500, 000 
Ottawa—Supreme Court Building—Alterations and im- 

provements—To complete.. 550, 000 200, 000 
Ottawa—Towards relocation of Mines ‘Branch, Depart- 

ment of Energy, Mines and Resources.............. 3,300,000 2,500, 000 
Ottawa—Tunney’s Pasture—Additional accommodation 

LOM Hood anGmonicolaboratoryenceeee insane eae 250, 000 
Ltenis novreduiredeton 1 96/—Gsmaneeaatete a crise iteeh| iseakeieieee ee 5,710, 000 

21,505, 000 16, 690, 000 
Expenditure 
11a Ee oe Coe ROE COM ORE EA On OA $ 13,089, 000 
IGG contains cmog anacin ARC AO Rta Teiootoes 16, 137,935 
1966-67/a(estimated) een cnn een ee 12,441,000 
ONTARIO (OTHER THAN OTTAWA) 
Avax—— Publics buildin gee eet. ee rae eee ee 150, 000 
Aurora—Public Building—To complete................. 300, 000 300, 000 
@helmstord-—Public Building. me ater 75, 000 
Cochrane—Public Building—Addition and alterations— 

ROsCOm plete weytac aie sele eee vondreh tid ote ea cxsdonccosiaisxs 100, 000 70,000 
Cooksville—Public Building—To complete............. 600, 000 200, 000 
Don Mills—Public Building—Addition and alterations. . 450, 000 100, 000 
Durham—Public Building—To complete............... 65, 000 75,000 
Essex—Public Building—To complete.................. 180, 000 150, 000 
Fenelon Falls—Public Building......................00- 70,000 
Gananoque—_Publicas unl din gees een etait. ae tice 100, 000 
amilton—— Postale station aw eetenau cen ade 175, 000 
ienmilton——Postalvstation cil) was. otitis ceeiaae 300, 000 
Bondon—Postal station. ©! #as0-..6- aoe eee 300, 000 
Malton—Public Building—To complete................. 240, 000 50, 000 


PUBLIC WORKS 435 


Positions x 
es m 
(paneer) Details of Services eae 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
ACCOMMODATION SERVICES (Continued) 
Vote 15 (Continued) 
ONTARIO (OTHER THAN OTTAWA) (Continued) 
Maple=Publicubuilding ye nank coc siee asl icky ncieeu 75, 000 
INeapanee--cubiicn ull dine: angen) ieieeiceeie iene eees 400, 000 300, 000 
New Liskeard—Public Building—Addition and alter- 

ALLONSAM Lhe licn: cls ene catocivers cishsicec asso aE 95, 000 
North Bay—Public Building—Alterations and im- 

DEOVEMENS fete aad: eps nke alene eros oi os es aeraledain ey felons 150,000 
Parkhill—Public Building—To complete............... 65, 000 75, 000 
Port Colborne—Public Building........................ 400, 000 150, 000 
Port Credit—Public Building—Addition and altera- 

tions—To.complete aoa ees Rte ees 250, 000 250, 000 
Rexdale—Public Building—Addition and alterations— 

ALO. COMPLE CE s:xaccr.wer par ouee oeaues = sinker A Re ee ce 230, 000 100, 000 
Ridgetown—Public Building—To complete............. 230, 000 150, 000 
Scarborough—Postal Station ‘‘B’’—To complete........ 250, 000 225, 000 
Schreiber—Public Building—Addition and alterations. . 60, 000 
Sioux Lookout—Public Building—Addition and alter- 

PTOI hie, 5 OE IE ©. Ree Oe COE Cre Cn One Tee Cree 60, 000 
Stoney Creek—Public Building—Addition and alter- 

LLNS cre ae cP RD rac avlad pee el ies aaa 50,000 
Sturgeon Falls—Public Building—Addition and alter- 

ations— Dorcompleteiesn sec cacao meas re eer 160, 000 100, 000 
Sudbury—Public Building—Alterations and Improve- 

NSTI R RS antics tee OE UE r+) 1. 6 aastneinte tram ae 50,000 50,000 
Toronto—Building for Meteorological Branch, Depart- 

MeHt Of MTANSPOLb aan. see eta = era ee tletelua reneeRan, 4 1,000, 000 
Toronto—Postal Station ‘‘S’’—To complete............ 400, 000 200, 000 
Uxbridge—Public Building—To complete.............. 65, 000 65, 000 
Walkerton—eublic  Buildincemem aa setae eta rr 250, 000 50,000 
Waterdown—Public Building: s....0..-.00.e- eee sek oe 70,000 
Wingham—Public Building.............0......-22.-.- 120,000 
Woodbridge—Public Building—To complete............ 100, 000 50,000 
Items not required for 1967-68... ..... 2.0.6. c eee eee eee ee sane 1,300,000 

7,635, 000 4,010, 000 

Expenditure 
19 G4E Ges Wemteg ites exacts: eS ahsaoentonaeh carat toences $ 3,336, 669 
TOG 56 Gitar eae cco oh slay ovcrensccpercrorel retor eres 2.859, 579 
1966-677 (estimated) lain lnur rein tr 1,766, 000 

MANITOBA 

Fort Churchill—Power plant improvements............ 375, 000 
Fort Churchill—Site development and improvements to 

Jets biter een a haan OB obban se booosada ou Oe 600, 000 600, 000 
Fort Churchill—Water treatment plant and replacement 

Ofiptpeline nese eae ete iene pounder die 550, 000 
Winnipeg—National Revenue Building—Addition, alter- 

ations and ecaprovereli ae eee fied 700, 000 

innipeg—Post ce uilding—Improvements— Ilo 
Meear OP eee Neeboia Fi Barat ags 3 Lae les afehace ere 450, 000 200, 000 


2,675,000 800, 000 
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436 ESTIMATES, 1967-68 


Positions 
(man-years) Amount 
Details of Services 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
ACCOMMODATION SERvicgss (Continued) 
Vote 15 (Continued) 
MANITOBA (Continued) 
Expenditure 
L9G4 Ci etetacccricicc SCmelatioian cen creten ere oer $ 518,319 
19G5-G6 Re Ae LUA etre crcine cane totes 299, 900 
1966-67 (estimated) ser cacen irs coaietrele ters 1,531,000 
SASKATCHEWAN 
Esterhazy—Public Building—To complete............. 150, 000 65, 000 
Wynyard—Public Building—Addition and alterations. . 75, 000 
Ttemr notere quire dior 967—CS8. trccrsicyeess1 oct ckepe orotate eI cia area tees 50, 000 
225,000 115,000 
Expenditure 
1OG4 Gi sccespachertteirarcincie teas racers $ 62,857 
N965=66: ci Rencun awe Poe meted erste eset 73, 200 
1966-67 (estimated): c.cccc8 oc acca ena nscls 141,000 
ALBERTA 
Calgary—Public Building—Alterations................. 125,000 250,000 
Drumheller—Public Building—Alterations—To com- 
10) boa: ERNE hs jc RO reece Marin Alcea aerea ren, fea 50,000 50,000 
Red Deer—Public Building—Alterations and improve- 
ments— Locompleteeswcss.cus sce eee eee 100, 000 50, 000 
|Westlock—Public Building.............0...00000 00 200, 000 
Items not required forpl967=6S8in.-. ee aerial ecient: 1,800,000 
475,000 2,150,000 
Expenditure 
OCA GO sare eRe os Par asce eh aisha weir eerodeirs S112, oz 
LOGS OG Scere titers Meer seca e sie’ sect ares asics sts 4,287,058 
1966-67(estimated) 7.0. san se el acicahieriae 2,478,000 


BRITISH COLUMBIA 


Fort St. John—Public Building—Addition and altera- 


tTIONS=— Lorcompletesdenwencuse at eee ee ee 75,000 125,000 
Kelowna——Public: building aero cree eee 300, 000 100, 000 
Osoyoos—Public Building—To complete............... 60,000 75,000 
itemsmotrequiredior 1967-68. nee eae ety eed Sees ee 1,200,000 

435, 000 1,500,000 
Expenditure 
NOGA OD Wine ta cen atten tents Sr ciee euksee aol Maoh $ 402,728 
se OA ere bs cube cick SRI eRe a 1,216, 757 


1966-67 (estimated) sis 2: nen accc ee ovr eae 1,682,000 
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PUBLIC WORKS 437 


—8S8S88———S—s—=—=@—$nm@ODaa@@T*S9@9aSaa99Maa9Da9D9D9DAS=Sp9SEYEU)Ho— 


Positions hanes 
(man-years) Details of Services 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
AccomMopaTIon Services (Continued) 
Vote 15 (Continued) 
YUKON AND NORTHWEST TERRITORIES 
Inuvik—Housing for Federal Government Employees. . 2,000, 000 150, 000 
Northwest Highway System—Construction of Garages 
Ene WISTS GRIN, VSS hal TER 4 oc vcs oma neaos soonna gure 330, 000 
Whitehorse—Improved Office and housing accommoda- 
tion=Lorcoripletet . os se sie cae Aa ae tee he 200,000 300,000 
items notwequired for:1967—6San..5.. 255 ase Mee lee 525, 000 
2,530,000 975, 000 
Expenditure 
1964-65... SR) Re LORS. ROS SEE $ 963, 162 
1965-66... See as ce eee cartes een eee 179, 280 


1966-67 (estimated) Ress seaces ace eho eee 1,270,000 


OUTSIDE CANADA 


[items motrequired ford 96s/—OSaccnsdneee te eee ee enn Eee 500, 000 
Expenditure 

1964—GoE ee oecute tein oe cewdeeo de wenes tease $ 51, 690 

1 965-60 Rene rarce. os a seca csi aba ee ae 659, 211 

1966-672 (estimated) cece eee eine niees oe 390, 000 


OCA Wave terse te wae eras awe PeH aed y Haan ieee 600, 000 300,000 
OthersthamOcta waco conisdtoeoh itera lee eae 900, 000 600, 000 
1,500, 000 900, 000 
Expenditure 
LO GL=G 5 a ctale ceia rene cl state Tel apy ohateta iota ts $ 1,001,851 
1965-66-33 ee ee ee Pe 1,306, 460 
1966=67A(estimated) earn eee eee ee 2,800,000 


ADVANCE PLANNING OF PROJECTS INCLUDING ACQUISITION 


OFSBILES 4c cae oes tw HE alas ORES RET ee 2,400, 000 1, 000, 000 
Expenditure 
sO) Fy HATH As er SretsUioie fe ohana tater ois vaehireneiaie eielete $ 1,680,802 
1965-66 A ee ot EEE Ua ie 221,177 
1966-67 (estimated) iy. ..0. 0... 2. ence ness 1,300,000 
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438 


ESTIMATES, 1967-68 


Positions 
(man-years) 


1967-68 


1966-67 


Details of Services 


i 


A—DEPARTMENT (Continued) 
ACCOMMODATION SERVICES (Continued) 
Vote 15 (Continued) 
BALANCES REQUIRED TO COMPLETE ANY PROJECTS UNDEEK- 
TAKEN IN PREVIOUS FISCAL YEARS AND FOR WHICH NO 


SPECIFIC PROVISION IS MADE IN THE FISCAL YEAR 
MEY EO is pconeeme send cHnooDURORGUDOrUarin ics aura doa de 


Expenditure 
1964-65 snc cicink dowslog eee sine S.enesrarecanietenes $ 859, 061 
1965-662. Pane cae cee oteresnie ws Wioherale Mebverttems 676, 262 
1966-67 a(Estimated)easetecrmeeicr es cereus 900, 000 


MISCELLANEOUS WORKS NOT OTHERWISE PROVIDED FOR 
INCLUDING EXPENDITURES ON WORKS ON OTHER 
THAN PEDE RAGE IOPE RT Nise ss sisisicieleterci s: oreratoiststaterentcrseas 


Expenditure 
ROG 5. carte cce err erste eaters cia 8 Svan Aer $ 3,874,557 
UL Se aoe eG nore Set cor once 3,108,412 
1966-67 (estimated!) ear. eacnec nck eters 1,865, 000 
Gross: Total Votes Sivs..ccn meee see eee 
Léss—Anticipated sLapses sci ccsciac oct ¢: cresinie we aiciajeia ct salle ees 
Net: Total, Vote 85 xisccsacige coc ees (13) 

Expenditure 
1964-65 s..52). 2 ated. Greets «ote Avene Rotate ae $ 30,209, 994 
UGGB=6G 552 Sern eerie ake oot elne emotes 34,025, 002 
1966-67(estimated) occ. sicueitoec css eens - 31,503,000 


Harsours AND Rivers ENGINEERING SERVICES 
Vote 20— Operation and Maintenance 
REMEDIAL WORKS WHERE DAMAGES ARE CAUSED 


BY, OR ENDANGER, NAVIGATION OR FEDERAL 
GOVERNMENT STRUCTURES 


IRepsirsvands Upkeep access <theltie yer prea acre etre (14) 
Concributions aa pin cen. sovadicier dnaisiersera en heme ee cee (20) 

Expenditure 
LOG4— G5 eet ieeayceemr Peele Sis @ aise ineceele m aieiel® $ 252, 646 
LIGD=—GO ere cates satin et orsietorcvarc eee aterm eraeh: 330, 163 
1966-67 (estimated)..................-000- 195,000 


20 


Amount 
1967-68 1966-67 
$ $ 

700, 000 500, 000 
3,025,000 2,300, 000 
48,165,000 33,900, 000 
1,649, 999 
48,165,000 32,250,002 
190, 000 190,000 
150, 000 150, 000 
340, 000 340, 000 


PUBLIC WORKS 439 


See 


Positions ie 
- ount 
Gnan-years) Details of Services Bc 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
HarsBours AND Rivers ENGINEERING SERVICES 
(Continued) 
Vote 20 (Continued) 
REPAIRS AND UPKEEP, INCLUDING RECONSTRUC- 
TION AND REPLACEMENTS FOR THE MAINTENANCE OF 
SERVICES; NO NEW WORKS TO BE UNDERTAKEN 
Repairs and Upkeep of Harbour and River Works.. (14) 4,000, 000 3,500,000 
Expenditure v . oo 
OBS G5 arrestee recor wiarictssneto eee ele SE $ 3,471,759 
1965-66..... LQosEotsobnpegsogDaDEDLoOpAd Abe 3,539, 734 
1966-67, (estimated))s..e ee ecire nec cuaxiacnn 3,600, 000 
DREDGING—MAINTENANCE AND OPERATION OF PLANT 
Salaried Positions: 
Technical, Operational and Service: 
3 3 ($4,000-$6 000) 
Prevailing Rate Positions: 
6 8 (Full Time) 
2 2 (Seasonal) 
Ships’ Officers and Crews: 
216 216 (Full Time) 
157 157 (Seasonal) 
384 384 
(344) (844), | ContinuingsEstablishment-4.-csm-)-1- 2. liste es arate eee 1,376, 000 1,265,000 
(18) (18): |Casuals:and! Others 2). oo. ac cceccoe casas tment ines 65,000 55,000 
(362) (362)\ |Salaries andeWages’ «..'..iversca\seeies«/creratsverctoreretenvete aeoretelees (1) 1,441,000 1,320,000 
————— $$ _Overtime..........ccccccccccccncccccsecssccecseeccees (1) 253,000 230,000 
Subsistence Allowance 4.0... 000. ce ome = cremains ae eers (2) 172, 000 165,000 
Professional and Special Services..................05- (4) 2,600 2,600 
Travelling and Removal Expenses.................-- (5) 15, 500 17,500 
Freight, Express and Cartage.................-.006: (6) 12,000 14,000 
Telephones,and: Lelegrams.......+\----eeae ae ere (8) 400 400 
Materialsiand Supplies... .csase asp cl oie cere (12) 398, 000 375, 000 
Rental of Lands and Buildings...................-. (15) 500 2,500 
Repairs and Upkeep of Equipment................. (17) 440,000 400, 000 
Rental of Equipment............ ea sisieien cine sieeitia icine (18) 62,000 65, 000 
Municipal or Public Utility Services................ (19) 14,000 15,000 
Unemployment Insurance and other Personal 
Bene Hts. s.c.ccis sine exces ee Rae teens (21) 1,000 1,000 
Sundries ek. Few his ais, owen let vectoeeretes (22) 9,000 9,000 
2,821,000 2,617,000 
(Further Details) 
AGUNG AN Gee... -2ovcraraisre owisisierele Oeraetoleane sist nie: seat erode Beton 459,295 448,445 
Novas Betis Ot ood oC OA on codon te DoUUs 111, 160 70, 325 
Princes Wd wardelslandsrcsecaccs sete deve Selevetomalt «to cteelerels 348, 394 311,073 
News BTUNS WAC Re o.oo cialove. one araperel elo raced oa ks. oloheerenMetorree spews os 96,981 150, 805 
Que becre cece slo s else ocelehets. sie caseale ictoreye cloveiel outleneloialororerers 384, 428 319, 966 
Manitoba and Southern Saskatchewan.................. 267, 163 241, 252 
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_ 440 ESTIMATES, 1967-68 


Positions 


(man-years) Amount 
nf Details of Services 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
HARBOURS AND RIvEeRS ENGINEERING SERVICES 
(Continued) 
Vote 20 (Continued) 
DREDGING—MAINTENANCE AND OPERATION OF PLANT 
(Continued ) 
(Further Details) (Continued) 
Alberta, Northwest Territories and Northern Saskatch- 
CWA Rare aon ateeeld ck aie aca a aneman es ctaial oe tcvel nce Conmpennier serene 313, 828 312, 308 
British Columbia and Yukon Territory................ 839,751 762,826 
2,821,000 2,617,000 
Expenditure Revenue 
1964-6505: arctan aes Goes $ 2,493,716 $ 64,887 
I965=66. cic eiletetamee cow eiscchens arare 2,721,413 69, 129 
1966-67 (estimated)............ 2,775,000 60, 000 
MAINTENANCE AND OPERATION OF GRAVING DOCKS, 
LOCKS AND DAMS 
Salaried Positions: 
Administrative and Foreign Service: 
2 2 ($8,000-$10,000) 
Technical, Operational and Service: 
1 J ($8 ,000-$10,000) 
4 4 ($6,000-$8 ,000) 
61 61 ($4,000-$6,000) 
11 11 (Under $4,000) 
Administrative Support: 
2 2 ($4,000-$6 ,000) 
Prevailing Rate Positions: 
4 4 (Full Time) 
85 85 
(85) (85) | Continuineeestablishments.njesesese oe eee eae 437,000 421,000 
(2) (2)8 | Casualstanda@thersccc iio oerec ns So ccoe.es cence nae 5,000 6, 000 
(87) (SCF Salaries /anGeW ALes vance sacs sents nation Set See aint (1) 442,000 427,000 
—————]--— Overtimesier ce hei oe eeiion cee CE (1) 22,500 17,100 
AL ONVANCES eet & asics mma pnen ae ee ean. eae eee (2) 300 800 
Professional and Special Services..................-- (4) 17, 600 13, 200 
Travelling and Removal Expenses................... (5) 500 500 
Breight, Eixpress:and Cartage... ......<ceeas.seyuvens (6) 600 600 
Melephonesiandleleerams.55.24..5 cesen odes sek (8) 2,800 2,800 
MaterialsvandaSupphies.scwinistce aos ae eee (12) 45,725 42,800 
Repairs and Upkeep of Docks, Locks and Dams and 
Appurtenant Works, including Materials re- 
quired therefor......... 7 RANE ict ds aoe ee (14) 100,175 251,700 
Repairs and Upkeep of Equipment................. (17) 18,800 57,300 
Municipal or Public Utility Services................ (19) 66, 500 63,700 
Unemployment Insurance Contributions............ (21) 100 100 
Canada’s Share of the cost of the Okanagan Flood 
POU LEOL DS VELEID coos eax v sicnistobrs panne saaaeeroaeeh (22) 45,000 45,000 
SUN CLPICS SAR irr tree aia is Rete wies oie ioieione Shake Vo ee (22) 400 400 
763,000 923,000 
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PUBLIC WORKS 441 


ee a a a ae ee 
TS 


Positions A : 
z moun 
See hate Details of Services 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
HARBOURS AND RIVERS ENGINEERING SERVICES 
(Continued) 
Vote 20 (Continued) 
MAINTENANCE AND OPERATION (Continued) 
(Further Details) 
Graving Docks 
@hamplains-Quebecsceteriectick cus cste eee eal 184,952 256, 105 
Mornen Quebec eer carat atria et at ien err teeter erty tert). 126, 965 182,540 
SelkirkRenain slip vwanitobarjacs scr varie ie 1,328 8,500 
Bsquimnalt) British®Columbiaga.s-ne scree anions: 223,130 252,170 
Locks and Dams 
Quinze* DameQuebeci wees nero note haa an hens em 27,005 24,595 
Matchtords Dam Ontariows tres ceriaa cs canneries 400 1,225 
RemiskamingsO ams -Ontanioresoras wees tose ene Ore 28, 205 30, 235 
Brencheniver Dams OntariO- ae. s aoe eke ei iin: 41,790 41,705 
St. Andrew’s Lock and Dam, Manitoba................ 74, 225 70, 925 
Okanagan Flood Control Project.................00008- 45,000 45,000 
Generally..... RR I SAT, TERE I TR ER, 10,000 10, 000 
763, 000 923,000 
Expenditure Revenue 
1964-65: cehe ees eee Davie as $ 729,432 $ 465,965 
TOGS=GOIe trees Rests crevoete ears 791,110 459,117 
1966-67 (estimated)............ 892,000 450, 000 
Totaly Vote 20ers fcc crs tae eA ais reratoserehe 7,924,000 7,380,000 
Expenditure Revenue 
1964=65 0 ees aa eee ces eas $ 6,947,553 $ 530,852 
1965-6628 as ee heen ns 7,382,420 528, 246 
1966-67 (estimated)............ 7,462,000 510,000 
Vote 25—Construction or Acquisition of Equipment 
DREDGING—CONSTRUCTION OR ACQUISITION OF 
EQUIPMENT 
Plant and Related Equipment...............4s+-+.-50% 173, 500 390, 000 
Tools and Miscellaneous Equipment.............+--+++: 47,500 50,000 


(16) 221,000 440,000 
(Further Details) 


INewfoundlandercenae. werent oiereyatete eels iets erst rarer etene 62, 500 283 , 000 
NTO VA CO GLA ee ele eee estat Te lalatslarerRotete caterer <}oierhtotuiacters 1,000 500 
Prince Edward Island............-:ssesereeeceeeeeeees 5,000 16,000 
ING WB LUNS WICK ee ene ea ities eee eat ceehese le ll sVebel sbeletsrorezer 2,500 12,100 
(Nilo! oaadongopancgcms Luho Odor 9 Sp uanoonED concHoonosnOpe 78,500 4,200 
Manitoba and Southern Saskatchewan...........--++++: 58, 000 46,200 
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442 ESTIMATES, 1967-68 
Positions 
(man-years) Amount 
Details of Services 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
TIarBouRSs AND RIveRS ENGINEERING SERVICES 
(Continued ) 
Vote 25 (Continued) 
DREDGING—CONSTRUCTION OR ACQUISITION OF 
EQUIPMENT (Continued) 
(Further Details) 
Alberta, Northern Saskatchewan and Northwest Ter- 
DPA OL (i= he ea ty A coe cE Yan MN RAO oe on Sane 8, 000 25,000 
British Columbia and Yukon Territory................ 5,500 53,000 
221,000 440, 000 
Expenditure 
19GA-6D scr sorters Rabie oe eS $ 678, 508 
1065-00 sere ce a ee Gta a eee: 509, 521 
1966-674 (estimated!) seecuran eae 263 , 000 
GRAVING DOCKS, LOCKS AND DAMS—CONSTRUC- 
TION OR ACQUISITION OF BUILDINGS, WORKS, LAND 
AND EQUIPMENT 
Construction or Acquisition of Buildings, Works and 
Tigi dita gegen inet Deere Pick esas orate at (13) 694, 000 600, 000 
ACQUISILiIONOfHGuipmMenteeen. -aaeeeeieereeee cece (16) 10,000 10,000 
704, 000 610, 000 
Graving Docks 
Champlain sQuebects ee eee icy tele enone 2,000 2,000 
Worn <Oiebecaen ce. ees es a he ico ie ener ee 500 500 
Selkirk Repairshlip, Manitoban.-ascccesa.: eee een er 300, 000 
HsquimalempritishColumibiaiesscse nani c oem F 500 
Locks and Dams 
@unze Dama Quebecsnnys saver ee back ieee ea eae 5, 000 5, 700 
Hatcntord same Ontariomeeenanicen marin ae ere ee 1,500 
Temiskaming Dams, Ontario and Quebec.............. 300, 000 600, 600 
ErenchsKhiverd) ame: Ontarlojaieee tment coe sein ell eine kee 700 
St. Andrew’s Lock and Dam, Manitoba................ 94,000 
704, 000 610, 000 
Expenditure 
L9G4=65 era eerie ee ieee native tee aoe $ 55,734 
19 GS =66 ic hace Oe ise sive rs, Rk D5123 
1966-67. (Gstimated)) een des ecm cee 780, 000 
otal nV OUC! 2552. seein aioe bic ice eee 925,000 1,050,000 
Expenditure 
NOGA SOD sn crete sists Sol slersiteais, ets STR ee $ 734, 242 
POGS—OG Beery i stays eccrine 514, 644 
T9GG—67 (Estimated))in. cece snsynes come e eee 1,043,000 


PUBLIC WORKS 


443 


2 Se i i eee 
eee—eeaeaeaeaeaer——COoOoOoeeeeeeaeeeeee 


Positions 
(man-years) 


1967-68 


1966-67 


Details of Services 


A—DEPARTMENT (Continued) 


HARBOURS AND Rivers ENGINEERING SERVICES 
(Continued) 


Vote 30—Construction, acquisition, major repairs 
and improvements of, and plans and sites for 
harbour and river works (including expendi- 
tures on works on other than federal property); 
provided that no contract may be entered into 
for new construction with an estimated total 
cost of $50,000 or more unless the project is 
individually listed in the Details of Estimates 


NEWFOUNDLAND 


Aspen Cove—Breakwater reconstruction—To complete 
Benoit’s Cove—Wharf reconstruction.................0. 
Bonavista—Breakwater extension.............. oN a se 
Botwood—Wharf and shed—To complete............... 
Chance Cove—Wharf reconstruction.................... 
Ferryland—Harbour improvements.................... 
Fogo (Seal Cove)—Wharf reconstruction and improve- 
ments—hoOromplebelcaeer. nee ee earerasiee soiei 
Fortune—Towards harbour improvements.............. 
Grand Bank—Towards wharf reconstruction............ 
Green Island Brook—Breakwater—To complete....... 
Green Island Cove—Breakwater extension.............. 
Hants Harbour—Harbour improvements. . 
Harbour Grace—Wharf extension—Federal Govern- 
MMENtSS DATS OL. COStc samara eee tera erelocies 
Heart’s Content—Wharf replacement—To complete... . 
Heart’s Delight—Wharf replacement................... 
Long Harbour—Towards wharf facilities .............. 
Nipper’s Harbour—Wharf replacement................. 
O’Donnell’s—Harbour improvements................-. 
Pass Island—Wharf reconstruction and extension........ 
Petty Harbour—Towards harbour improvements...... 
Plate Cove West—-Wharf replacement—To complete. . 
Quirpon—Wharf reconstruction.............+....0+e0 ee. 
Rose Blanche—WiarikextensiONe..... 00. oe ee eee eae 
St. John’s—Harbour improvements—To complete...... 
WolaCove— Vihar ho.completecs aasikcisemece eee eee 


Ibempmot meq uired fOr 9G(—OS jr eiies)-icr-teske one oie vererereroreerye |i teed eee a) 


Expenditure 
NOGA Gi et yeh ste scant ern eee $ 3,599, 635 
19652 OO sateen tea orton canes perenne 3,552,981 
1966-67 ((GStinaated))semas aeiackrecetente rate 3,977,000 


NOVA SCOTIA 


Camp Cove—Breakwater.... ose eee reer seen 
Canso—Harbour improvements—Federal Government’s 

share ol.cost— Lol COmMpletes deere -tesieietelstttetsrer= 
Country Harbour—Wharl.....20. ee aes nee eens 
Digby—Towards harbour improvements.. Arron 
Fourchu—Breakwater repalrs......... 0 sees e eee e ence 
Little River (Digby)—Harbour improvements......... 
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Amount 
1967-68 1966-67 
$ 3 
75,000 50, 000 
50,000 
150, 000 
100, 000 400, 000 
75,000 
65, 000 
120,000 160, 000 
500, 000 325, 000 
300, 000 350, 000 
75,000 125,000 
55,000 
175, 000 
80, 000 80,000 
60, 000 195,000 
80, 000 
1,500,000 
100, 000 
180,000 
65, 000 
200, 000 
75,000 100, 000 
70,000 
80,000 
300, 000 300, 000 
300, 000 100, 000 
2,040,000 
4,830,000 4, 225, 000 
110, 000 
50, 000 300, 000 
140, 000 
225, 000 200, 000 
85, 000 55, 000 
175, 000 


444 ESTIMATES, 1967-68 


Positions Amount 
(man-years) Details of Services 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
HARBOURS AND RIVERS ENGINEERING SERVICES 
(Continued) 
Vote 30 (Continued) 
NOVA scotia (Continued) 
Lockeport—Harbour improvements—To complete...... 250, 000 100, 000 
Parrsboro—Breakwater repairs.............ceeeeeeeeeee 70,000 
Port Maitland—Breakwater repairs.................-- 125, 000 
Pugwash—Harbour repairs and improvements.......... 195, 000 
St. Peter’s—Towards harbour improvements........... 200, 000 
Sonora—=W hart repairs sac: cnc ance eee onrefesurenepereeterctemec 55,000 
Sydney (South Bar)—Groynes...............ceeceeeees 55, 000 
Three Fathom Harbour—Dredging.................... 60, 000 
Yarmouth—Harbour improvements..............++.0+- 225, 000 150,000 
Items not required, for71967—GS8ices.eirsrolette -raeeter a toons | ener eaeenere ye te 2,345,000 
2,020, 000 3,150, 000 
Expenditure 
T9G4=65 xo cncptles ahead eae ee ee $ 2,096,528 
1965=66;5,. fee eat ee eer: 3,840, 613 
1966=67a(éstimated)) ances are eee ete 3,143,000 
PRINCE EDWARD ISLAND 
Rice; Point—Wand ing ..5 sec. sae eee 85,000 
Souris— Harbour improvements-—-To complete.......... 90, 000 220, 000 
Summerside— Harbour repairs and improvements...... 95,000 
Wood Islands—Harbour repairs and improvements..... 190, 000 
items not required foril967—68i.4. senses seer ae en onl ie tt aoe 370,000 
460, 000 590, 000 
Expenditure 
peta Ee ia Nae Mees teenie RAR ae NE ok toes Fo $ 280, 120 
TOCH=GG secs. seni cinsianee ok oes eee eee 538, 605 
1966=6 /e(EStiMated))snineetetes cenit ntl hee 291, 000 
NEW BRUNSWICK 
Bathurst=—- Dredging. sca. shee crea cetera ek oe 80, 000 105, 000 
Beaver Harbour—Breakwater-Wharf—To complete..... 200, 000 250, 000 
Belledune Point—Towards harbour development....... 2,000,000 1,500, 000 
@Campbellton=-Dred zing sone ae sane oar 50, 000 80,000 
Dalhousie Dredging she.02 wee cts. 50, 000 
Dipper Harbour—Harbour repairs and improvements. . 150, 000 
Escuminac— Harbour improvements—To complete..... 160, 000 600, 000 
Lameque— Harbour improvements—To complete....... 260,000 200, 000 
Lower Caraquet—Wharf extension—To complete....... 500, 000 
Lower St. Louis—Wharf extention..................005. 75,000 
Newcastle—Harbour improvements—To complete..... 600, 000 250,000 
Point Sapin—Towards harbour improvements.......... 300, 000 
Saint John (Courtenay Bay)—Dredging................ 550, 000 500, 000 
Sand Point—Wharf—Federal Government’s share of 
COst——'L GO COMpletOit. andes dace arose on ee ee 250, 000 100, 000 
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SS aNeN=[j_ss“s€Oo0030D9nSTSTSS——@—$@qsSwuquqqsqvopansssmm 5855 


Positions 
(man-years) 


1967-68 | 1966-67 


Details of Services 


A—DEPARTMENT (Continued) 


HARBOURS AND RIVERS ENGINEERING SERVICES 
(Continued) 


Vote 30 (Continued) 
NEW BRUNSWICK (Continued) 


Shippegan Gully—Reconstruction of breakwater—To 
COMpleta:tf..2> WORN. RTE RR eH eee iret ET ot. 


: Expenditure 
1964-65 9. FS. Se Se ek. $ 2,154,280 
T965=662 SSE EE 3,467,955 
1966-67 (estimated) 228). O28 es 4,611,000 


QUEBEC 


Baie Comeau— Harbour repairs and improvements..... 
Baie des Sables—Wharf repairs.................00eeeees 
Cap-aux-Meules—Wharf repairs.................0 ee eens 
Cap de la Madeleine (Ste Marthe)—Retaining Wall..... 
Carleton—Wharf repairs and extension—To complete... 
Champlain— Retaining wall. ....5.02 6.0005. s6 ses crest 
Gros Cacouna—Towards harbour development......... 
Havre Aubert—Shed—To complete.................... 
Matane—Towards harbour improvements.............. 
Mingan—Wharf reconstruction.................00000000- 
Paspebiac— Harbour improvements—To complete...... 
Riviere-au- Renard—Towards harbour improvements... 
Ste Anne de Sorel—Retaining wall..................... 
Sept Iles—Harbour repairs and improvements.......... 
Sillery—Breakwater and dredging—To complete....... 
Tadoussac (Anse a L’Eau)—Wharf repairs—To complete 
TETAcy— Retaining wally neem nec waleie: west otarcve ote a wrererehslens 
Varennes— Retaining wall.............. 0c cece cee ee eens 
Vercheres— Retaining wall..............ccccseeeseeeeen 


5,425, 000 


Amount 


1967-68 


1966-67 


TT 


$ 


aVutereta/® OFS OBS 'S 6S? eo" "el eel o. she terevonl s sis. a SPeMyid ‘elas a) e's 


items not required for. 1967=680..5, na. siete vee cae Oreste ne [eee eee oe 


Expenditure 
1 OGS=65).<. peerrerterrets nts ciaiercreriecatere hsroreaniel ee $ 4,521,741 
1965 66S ay nae ok adeno ae heehee 5, 343, 896 
1966-67 (estimated ))nac. oss suineiurocieres ence 4,885,000 


ONTARIO 
Bay field—Harbour repairs and improvements—To com- 


Burlington Channel—Harbour repairs and improvements 
Cobourg—Harbour repairs and improvements.......... 
Goderich—Harbour repairs and improvements......... 
Kincardine— Reconstruction of pier...........-...0000055 
Kingston (Crawford Dock)—Wharf improvements—To 

COmple tere eres en alae eee Orso vial + ener men 
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6,255, 000 


75,000 
150, 000 
190, 000 
400,000 
160,000 


100, 000 


$ 


260, 000 
1,025,000 


4,870,000 


75, 000 


100, 000 


3,050,000 


6, 675, 000 


110,000 
310, 000 
125, 000 
130, 000 

65, 000 


130, 000 
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446 ESTIMATES, 1967-68 
Positions Amount 
(man-years) Details of Services 
1967-68 | 1966-67 1967-68 1966-67 
$ $ 
A—DEPARTMENT (Continued) 
HARBOURS AND RIVERS ENGINEERING SERVICES 
(Continued) 
Vote 30 (Continued) 
ONTARIO (Continued ) 
Kingsville—Dredging............+.seesee40s Seen ahs 60, 000 
Lakehead—Harbour repairs and improvements......... 900, 000 400,000 
Oshawa—Harbour repairs and improvements..... Paste 65,000 120, 000 
Parry Sound-—Harbour repairs and improvements...... 160, 000 180, 000 
Port Burwell—Harbour repairs and improvements...... 340,000 330,000 
Port Dover—Towards harbour improvements.......... 400,000 100,000 
Port Hope—Harbour repairs and improvements........ 80,000 
Port Stanley—Harbour repairs and improvements...... 300, 000 500, 000 
Sarnia—Towards harbour improvements............... 260, 000 170,000 
Sturgeon Creek (Leamington)—Towards breakwaters 
BNGALEG Lin eae eo hare ote ate) cia mioceetes a eveiae arene 100, 000 
‘Trenton—W bartsrepalrs..ctoserce ence cae oermyee oe. tke ae 70,000 
Wheatley—Protection Work—Federal Government’s 
FJ athe? (0) CKO] Hes raR FG PARES DRO EILID «. > 6 10.0 GHIOEHO DG DO Ge Gor 100,000 
Wheatley—Wharf reconstruction..................0000- 75,000 
Wolfe Island (Marysville)—Wharf reconstruction....... 130, 000 
Items not required for 1967-68. 725. qecened nee aie oers| ey. mee ite a 2,200,000 
4,115,000 4,870,000 
Expenditure 
1964=65 <tc, cass d.o  RRE e a etee eae $ 3,710,735 
1965=66) store syovousiclovchovore, uasaceters. 1 Pe Ree 4,393,464 
1966-67 (estimated)..........5....cce eee 5,052,000 
MANITOBA AND SASKATCHEWAN 
Arnes, Manitoba—Wharf reconstruction................. 50,000 
Winnipeg Beach, Manitoba—Towards Harbour recon- 
struction. a. 5% tack oniss veleh es oes ounce he a eee 200, 000 
250, 000 
Expenditure 
OBA G iar eearrttee merece onaicusss Cuneta eens $ 110,372 
LOGS = OG seers ase one eee ones ain ans eas 41,679 
1966-67 (estimated asi .n scoteacreesae oan oe oe oes 0 ee 
ALBERTA AND NORTHWEST TERRITORIES 
Great Bear River (Portage) N.W.T.—Harbour repairs 
andtimprovements*..-34. eee oe eee ee. 60, 000 
Items:notirequired for! 1967=68.ssoceu tee ee eco cies |e vets en 100,000 
60, 000 100, 000 
Expenditure 
i a ROA AGED On coo cia COR Tie $ 79,138 
NOG5=66 oc. jlo cies athis Sasi aee te cen ee 85, 220 
1966-67 (eatimated));< ces. pritoebicloee cn itoe 140, 000 
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Positions 
(man-years) 


1967-68 


26858—33 


1966-67 


Details of Services 


A—DEPARTMENT (Continued) 


HARBOURS AND Rivers ENGINEERING SERVICES 
(Continued) 


Vote 30 (Continued) 
BRITISH COLUMBIA 


Ahousat—Wharf reconstruction 


ee re eT 


Courtenay—Harbour repairs and improvements........ 
Fraser River—Improvements...............0eceeeeeees 
Horseshoe Bay—Breakwater—Federal Government’s 

share of cost—To complete..............c00eeeeeees 
Kitimat Mission—Harbour improvements.............. 
Louise Channel—Dredging—Federal Government’s 

Sha reroMcostys st eee ae Ue eis Moeae 
Lund—Wharf reconstruction..................eeeceeeeee 
Masset (Delkatla Slough)—Harbour repairs and im- 

PrOVEMeNts,.. cA. eens. ees «dee SPs ets. oe Ge 


New Westminster—Stores yard relocation.............. 
Port Alberni—Wharf repairs—Federal Government’s 
share olgcosbweees ooo ane ale onan 


Port Simpson—Boat Harbour—To complete............ 

Powell River—Harbour repairs...........c.eeecceeeees 

Sechelt —-Boat@irarboun. ce ssossieoeis ners cleeienie mettatens 

Shoalvbay.—Wihariene palrsss-nerpeneecnone ie aii eae 

Ltemsinourequiredsfor967—68.. nas. sarees ietel desta | cree eee 
Expenditure 

T9646 5). Sete Sees ot Saal g aici eer oto ae $ 2,767,226 

TICS =O6HLHRS BE) erie eis a ticcrsaaueatsiosatesiate 2,115, 985 

L9G6—G67 (CstimatEed)) eet. reve wi creveue 1s) avs arere ene 3,190,000 


REMEDIAL WORKS WHERE DAMAGES ARE CAUSED 
BY, OR ENDANGER NAVIGATION OR FEDERAL GOV- 
ERNMENT STRUCTURES 


Construction Pees nn emesis cee oie imei clues cee ate 

Expenditure 
19646 dirtires shee Se avks dette nee matte cee $ 375, 396 
OGS ROO Me Me arena i ojavore vous vdieo oakeneeepenanciens 239, 307 
1966-67 (estimated )) sci reeis saias.n1ish- syougece 350, 000 
DREDGING—CONTRACT AND DAY LABOUR WORK........-.. 

Expenditure 
L9GL=65 ieee A ORO dat onahs areata ess $ 1,010,930 
1965=C6. Ce OR its new eden e aie me 1, 037, 149 
1966—67<(estimated)).. ..cumacseastie deter 21 1, 100, 000 


ADVANCE PLANNING OF PROJECTS INCLUDING ACQUISITION 


OR BITES LHe eae ae os Nl ei oto ne ee ae 
: eae er 
NOGA OD ceareesat irae estat date winiqeietare rete sleieverene $ 246,51 
NO GB=OG Nash ratele iste tae leat o. oea ole esata Tolauere erevcvets 367,974 
1966-67, (CSEIMN ALOE) )s. 1-oetereialainiesntersatsiets a's’ 451,000 


350, 000 


Amount 
1967-68 1966-67 
$ $ 
60, 000 
80, 000 
1, 600, 000 1,060, 000 
50, 000 100, 000 
145,000 
50, 000 
60, 000 
175, 000 
400, 000 100, 000 
150,000 
80, 000 250, 000 
165, 000 
220, 000 215, 000 
85, 000 
1,425,000 
3,320,000 3, 150,000 
350, 000 500, 000 
1,200, 000 1, 100, 000 
250, 000 
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a 
Ne ———————eeeeeeee————————————————————__ IEEE 


Positions 
(man-years) 


1967-68 


1966-67 


Details of Services 


A—DEPARTMENT (Continued) 


HARBOURS AND RIVERS ENGINEERING SERVICES 
(Continued) 


Vote 30 (Continued) 
BALANCES REQUIRED TO COMPLETE ANY PROJECTS UNDER- 


TAKEN IN PREVIOUS FISCAL YEARS AND FOR WHICH NO 
SPECIFIC PROVISION IS MADEIN THE FISCAL YEAR 1967-68 


Expenditure 
T9646 cc tae on tt eratotaters co atelacereteie tae nrerere etait $ 531,495 
T965=66e cena ou ees vos cies ee eevee 975,527 
1966-67 (estimated) scnqte cee ce meeemrantees 943, 000 


MISCELLANEOUS WORKS NOT OTHERWISE PROVIDED FOR 
INCLUDING EXPENDITURES ON WORKS ON OTHER 


THAN) FEDERAL: PROPERTY. 0.2 cc.cee neo oetied 1 ota 
Expenditure 

1964-650 Fe ec ce cence Cees $ 1,036,886 
1OB5-GO.% aavestash aearomarcinh enn eet 1, 321, 646 
1966=67. (Estimated) sick: ce vss ahieterse sere 1,367,000 
Totals Vote s0ren. Neue ee eee eee aie (13) 
Expenditure 

1OCA~65 ac AUS Oh on won alates cane ah ke $ 22,521,001 
19656 Gee ee Re aes is tovatore tata torcron 2m toes 27,322,001 
1966-67) (estimated). .nekctane sec ok keels 29,500, 000 


Statutory—Dry Dock Subsidies—Canadian 


Vickers Limited, Montreal.................... (20) 
Expenditure 

LO GAS O Garp caries soc eee oe, ee ee eee ar IO $ 90, 000 
GCS =6 Gis Are that tlt A eters ide ete cera rotors 180,.000 


LOGG-G7 (estimated!) oe erieye piste acinar ee 180, 000 


Roaps, BRIDGES AND OTHER ENGINEERING SERVICES 


Vote 35—Operation and maintenance including 
authority to make recoverable advances in 
amounts not exceeding in the aggregate the 
amount of the operating expenses of the New 
Westminster Bridge 


Salaried Positions: 
Executive, Scientific and Professional: 
($12,000-$14,000) 
($10,000-$12,000) 
($8 ,000-$10,000) 


30 


Amount 
1967-68 1966-67 
$ $ 
800, 000 800, 000 
1,995,000 1,800, 000 
31,430,000 32,080,000 
180,000 180,000 
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a th 
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Positions 
man-years) 


1967-68 | 1966-67 


doe 
wo OR OK Oh 


_ 


to 
— 
oo 


295 
(292) 
(7) 


(299) 


—— —__—_. 


Nore 
Ooo ORM De OWE 


238 


319 
(316) 
(4) 


(320) 


Details of Services 


A—DEPARTMENT (Continued) 


Roaps, BripGEs AND OTHER ENGINEERING SERVICES 
(Continued ) 


Vote 35 (Continued) 


Salaried Positions: (Continued) 
Technical, Operational and Service: 
($12,000-$14,000) 
($10,000-$12,000) 
($8,000-$10,000) 
($6 ,000-$8 ,000) 
($4,000-$6,000) 
(Under $4,000) 
(Part Time) 
(Seasonal) 
Administrative Support: 
($4 ,000-$6,000) 
(Under $4,000) 
Prevailing Rate Positions: 
(Full Time) 


Continiunge Mstablishmentt.. aos) desea oe races 
Casualsvand(Others..2.5 8s ee oe ee or ee eae ere meres 


Salaries.and \Wages:. o3..7 322 Scie thrones (1) 
HO VETEUMNG yee Ske ste Pbk 2 5 se See aU rete le aeons a (1) 
ATlowances ae eee ee lea Re SHE CREE oe EN, (2) 
Professional and Special Services.............00005 (4) 
Travelling and Removal Expenses................... (5) 
Freight, Expréss'and Cartage... .)...2..22.2.5:..00.. (6) 
Melephonesrand | Lelecrams Sees rat secteclsetn.e caer ete (8) 
MaterialsyandSupplicss.on tse nc see ae cet. ain sone (12) 
Repairs and Upkeep of Roads and Bridges.......... (14) 
Acquisitionol Mauipments sie. reese leet ete ees (16) 
Repairs and Upkeep of Equipment................. (17) 
Municipal or Public Utility Services................ (19) 
Unemployment Insurance Contributions............ (21) 
SUNGLICS; eee ee eet eerste male stare hohe (22) 


Less—Operating expenses of the New Westminister 
Bridge recoverable from the trust account which 
is credited with income from the operation of 
Weg Bint Os on spmip 4x0 OO DOO ODEO OS 0G ORE OO OU RNOD OT (34) 


(Further Details) 


Burlington Canal Bridge...........++.ssseeeeeereereees 
Kingston, LaSalle Causeway...........s+esseeseeeeeees 
New Westminster Bridge...........sseeeeceeccereseees 
Bridges Generally...........s:eceseeeeeceeeceeeeeeeeee 
Northwest Highway System..............eeseeeeeeeeee 


Less—Operating expenses of the New Westminster 
Bridge recoverable from the trust account which 
is credited with income from the operation of the 
iSjutelataeamastdiioob oad dGesooponodsodG—u00L soon odour 
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Amount 
1967-68 1966-67 
$ $ 

1, 235,000 1, 526, 400 
26, 000 15,600 
1,261,000 1,542,000 
62,000 62, 000 
230,000 300, 000 
14,000 ,000 
70,000 44,000 
26, 000 21,000 
900 900 
659, 100 823, 500 
3,813,000 2,136, 100 
204, 000 327,900 
631,000 825, 200 
13,000 13,000 
9,000 14, 700 
5,100 5, 100 
6, 998, 100 6, 130, 400 
97,100 87,400 
6, 901, 000 6, 043, 000 
94,800 84,100 
36, 200 36,400 
97,100 87,400 
208, 250 170,350 
6, 561, 750 5, 752, 150 
6, 998, 100 6, 130, 400 
97,100 87,400 
6,901,000 6,043,000 
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Neen eee eee Eee 
———————————————————— nnn TTT nEEEEEIEEEEEEEEEEEEEEEEEEEEEEEEEEeD 


Positions 
(man-years) 


1967-68 


1966-67 


Details of Services 


A—DEPARTMENT (Continued) 


Roaps, BRIDGES AND OTHER ENGINEERING SERVICES 
(Continued ) 


Vote 35 (Continued) 


Expenditure Revenue 


1964-65 sorte fasta terck raofe save) eeteena $ 8,990,493 $ 119,567 
1965-60 kis. erento 6 Som onnay 5, 522,307 182, 592 
1966-67 (estimated)............ 6,043,000 210,000 


Vote 40—Construction, acquisition, major repairs 
and improvements of, and plans and sites for, 
the roads, bridges and other engineering works 
listed in the Details of Estimates, provided 
that the amounts within the vote to be expended 
on individually listed projects may be increased 
or decreased subject to the approval of Treasury 
Board 


TOWARDS FEDERAL SHARE OF THE COST OF INTER- 
NATIONAL AND INTERPROVINCIAL BRIDGES, AND 
THE COST OF OTHER PROJECTS 


Towards Federal Government’s share of the cost of 
reopralsemacel lowake hex rinl Olmiehy ooenaacconcusoOUMbU cee 
Towards the cost of planning and constructing a causeway 
an associated structures across Northumberland 
Stale ed ecuncoe aie ob eR EOE Oe ena: 
Towards Federal Government’s share of the cost of 
reconstructing the Calumet-Bryson Bridge, Quebec. 
To complete Federal Government’s share of the cost of 
reconstructing the Portage du Fort Bridge, Quebec. 
Towards Federal Government’s share of the cost of 
constructing Highway No. 6 in the Counties of 
Matane and Gaspe North, Quebec.................. 
Northwest Highway System— Reconstruction of bridges 
Paving the Alaska Highway through Fort Nelson, B.C. 
Towards the cost of increasing the vertical clearance at 
the Kingston LaSalle Causeway.................... 
Items nocrequired:fon 1967—-GSie. as ia a aenracies ieee 


(13) 

Expenditure 

LOGE “G5 Whee gae MGo onre ean ee ee ea ee $ 2,169,596 

LOG D6 Oanwer pape cantons AS teas be eed ae 4,430, 527 
LOGG—Ga(estimlated)ae. sue sss eee 


6,953,000 


ADVANCE PLANNING, BALANCES REQUIRED TO COMPLETE 
PROJECTS UNDERTAKEN IN PREVIOUS YEARS FOR 
WHICH NO SPECIFIC PROVISION IS MADE IN 1967-68 


AND MISCELLANEOUS WORKS............2.-eees:. (13) 
Expenditure 

1964-GD 2 serra arene. Coe Aes «che < vce $ 235,779 
NOGD=66 7 oie eis ARR snieet asd. ware 362, 286 


120,000 


32 


Amount 
1967-68 1966-67 
$ $ 

100, 000 825,000 
15,000,000 | 10,000,000 
250,000 250,000 
150,000 400,000 
3,000,000 3, 500,000 
1, 600/900 700,000 

165,000 

100,000 
Se aN ait 900,000 
19,765,000 | 16,575,000 
200, 000 200, 000 
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Positions 


eee ; Amount 
( years) Details of Services 


1967-68 | 1966-67 1967-68 1966-67 


$ $ 
A—DEPARTMENT (Continued) 


Roaps, BRIDGES AND OTHER ENGINEERING 
Services (Continued) 


Vote 40 (Continued ) 


Gross Total, Votera0y, satin ain end ee ee 19,965,000 16,775, 000 
Sd Oo ee 99,999 


Net totals Voted) . ccc accisca Ret eee: Pee Lae: 19,965,000 16,675,001 


Expenditure 
1964=65.,.8-..., 2RetO) BAe. eteoeetl... batons $ 2,405,375 
1965-66...... ite Sev RTNE MORES 13 rhe ucnaSaue re eleeI ee One 4,792,813 
L966=6/e(EStimated) hc eee ee eee eee 7,073, 000 


Statutory—Trans-Canada Highway—Contri- 
butions to the Provinces under terms of the 
Trans-Canada Highway Act (Chap. 269, 
R.S., aS amended) ......... 0.5000. cc eee eee ees (31) 60,000,000 70,600,600 


Expenditure 
NO GAS OSs Ae ocean eis 8 nee em ae ees cero $ 76,085, 112 
LO GSAOGME ce anoxic Eten oe Le aa e Aeon eN 83, 422, 828 
1966=67 (Estimated) .vn2.4400% 60. emer 78,000, 000 


Vote 50—Trans-Canada Highway—Construc- 
tion through National Parks................. (13) 1,860,000 1,175,000 


Expenditure 
1964=65). hic: « POCAL BOLI oS Se $ 195,421 
1965-66 See oa cons Seca noise aha reer 259, 732 
1966-67 (estimated) eee ghetto nereiantt sat 543, 000 


TrEsTING LABORATORIES 
Vote 55— Operation and Maintenance 


Salaried Positions: 
Executive, Scientific and Professional: 
1 ($14 ,000-$16,000) 
5 1 ($12,000-$14,000) 
6 11 ($10,000-$12,000) 
2 8 ($8 ,000-$10,000) 
4 ($6,000-$8 ,000) } 
Administrative and Foreign Service: 
1 1 ($6,000—$8 ,000) ; 
Technical, Operational and Service: 
2 1 ($8 ,000-$10,000) 
49 35 ($6,000—$8 ,000) 
44 59 ($4,000-$6,000) 
1 1 (Under $4,000) 
Administrative Support: 
1 ($6,000-$8 ,000) 
11 10 ($4,000-$6,000) 
6 8 (Under $4,000) 


139 139 - 

inui j 000 
(139) (139) |Continuing Establishment..........-.---seeee eres eee 803, 000 ios 
(48) (40) |Casuals and Others...........2.02cceeesecesceseneseree 170, 000 164, 000 
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ESTIMATES, 1967-68 


Positions 
(man-years) 


1967-68 


(187) 


1966-67 


(179) 


Details of Services 


A—DEPARTMENT (Continued) 
Trstinc Lasoratories (Continued) 
Vote 55 (Contined) 


Salaries and Wages (including $16,000 allotted during 
1966-67 from the Finance Contingencies Vote for 


Professional and Special Services...........3seeee0+- (4) 
Travelling and Removal Expenses................-+- (5) 
Hreight,-luxpress and) Cartage. ...:- ee ccs cee sle (6) 
TelephonestandsPelegrams.c ia. 6nc reise oo ticle eller (8) 
Publication of Departmental Reports and Other 
IM ater eee ee eis a ete ee ee (9) 
Office Stationery, Supplies and Equipment.......... (11) 
Materials ‘and Suppliest yosesce esac cee cee creer (12) 
Fenvaliof StOragewspacOaseen some acess steel eterna oe (15) 
Acquisition of Honipmelts see eeee eee cate (16) 
Repairs and Upkeep of Equipment................. (17) 
Rental of Equipmentiates. es to daeerate eae (18) 
Membership Hees. eent.ao. lees eee neo eee (20) 
Unemployment Insurance Contributions............. (21) 
Sundries} eee eae oa oem eter eee (22) 
Expenditure 
1904=05:. cree earthen toe ait $ 1,043,125 
1OBS=-663 sce acorns oiaer Gn hes ne, at ageaterarntens 1, 114, 681 


1966-67 (estimated) tay, 1.0 eee serene 1, 200, 000 


B—NATIONAL CAPITAL COMMISSION 


Vote 60—Operation and Maintenance, General Ad- 
ministration and interest charges on outstand- 
ing loans that were made for the purpose of 
acquiring property in the National Capital 
Region 


OPERATION AND MAINTENANCE OF PARKS, PARK- 
WAYS AND GROUNDS ADJOINING GOVERNMENT 
BUILDINGS AT OTTAWA AND HULL, MAINTENANCE 
OF OTHER PROPERTIES AND GENERAL ADMINISTRA~ 
TION 


Planning and Administration 
Operations and Maintenance..................cceeceee ee 
Employee Benefits—Superannuation, Workmen’s Com- 

pensation and Medical—Surgical Plan .............. 
Grants in lieu of taxes to local municipalities pursuant 

to section 15 of the National Capital Act 
Operating and office equipment 


Less—Estimated revenues from the sales of supplies, 
etc., rental of equipment and from services 
PONG OTE™ | hice dese Spice ales «ide conve eee (34) 
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4,980,000 


Amount 
1967-68 1966-67 
$ $ 
973, 000 937, 000 
1,500 1,000 
45,000 45,000 
12,000 15,000 
7,500 5,800 
120 120 
13, 280 13, 280 
131, 000 133,275 
400 400 
67, 200 57,925 
20,000 22,000 
30, 000 26, 500 
400 400 
2,000 2,000 
300 300 
1,303,700 1,260,000 
1,217,000 704,070 
3, 237, 000 2,880,930 
216, 000 168, 000 
390, 000 300, 000 
130, 000 179, 000 
5,190,000 4,232,000 
210,000 230,000 
4,002,000 
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Positions 
(man-years) Amount 


Details of Services 


1967-68 | 1966-67 1967-68 1966-67 


$ $ 


B—NATIONAL CAPITAL COMMISSION 
(Continued ) 


Vote 60 (Continued) 
OPERATIONS OF THE COMMISSION (Continued) 
Expenditure Revenue 
LOGELCR Paine alone iy chore: 3 988 187,991 


INTEREST. CHARGES ON OUTSTANDING LOANS 
THAT WERE MADE FOR THE PURPOSE OF ACQUIRING 
PROPERTY IN THE NATIONAL CAPITAL REGION 


Interest: Charges cio6c24. essss:cess)s/na aie (s 0. cheversc SURG RSE eB _(22)} 
Less—Estimated revenues from the rental of prop- 
erties and interest income..................+005 


3,970, 000 3,920, 000 
500, 000 590, 000 
3,470, 000 3,330, 000 


Expenditure Revenue | 


NO GL=6 5 were ec ois bore eo See teas $ 2,857,664 $ 393,611 

NOGS 266 ees ceeccsn cee vareitare souacetstees 3, 253, 842 513,373 

1966-67 (estimated)............ 3,800, 000 500, 000 

Total Vote 60k. oieencesticn out aor easing cmon crm aren 8,450,000 7,332,000 
Expenditure Revenue 

LOGS=G DR es eretincieins cite $ 6,485,728 $ 631,297 

LOG5=CO Ne osc ts eel oe uke einate 7,222,475 701,364 

1966-67 (estimated)............ 8,715,000 700, 000 


Vote 65—Payment to the National Capital Fund (2); 14,650,000 25 , 000, 000 


Expenditure 
NOCL=65 cetcacire  sireeiceee alos ershaceice eioyie bres $ 9,735,930 
TQ G5=66i creas och en Remote ae ithe o'slnvs's 13, 446, 064 
1966-67 (estimated)..........00002ee0sse0s 25,829, 000 


(Personnel Establishment Details) 


Chairman 
Salaried Positions: f 
Executive, Scientific and Professional: 
General Manager 
Senior Officer 2 ($18,500-$22,750) 
Senior Officer 1 ($16,500-$20,500) 
Administrative and Foreign Service: 
($16,000-$18 ,000) 
($14,000-$16,000) 
($12 ,000-$14,000) 
($10,000-$12 ,000) 
($8 ,000-$10,000) 
($6,000—$8 ,000) 
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454 ESTIMATES, 1967-68 


Positions 


(man-years) Amount 


Details of Services 
1967-68 | 1966-67 1967-68 1966-67 


$ $ 
B—NATIONAL CAPITAL COMMISSION 
(Continued) 
Vote 65 (Continued) 


Salaried Positions: (Continued) 
Technical, Operational and Service: 


1 ($14 ,000-$16,000) 
4 ($12,000-$14 ,000) 
3 1 ($10 ,000-$12 ,000) 
6 9 ($8 ,000-$10,000) 
34 20 ($6,000-$8 ,000) 
36 39 ($4,000-$6,000) 
1 1 (Under $4,000) 
Administrative Support: 
12 2 ($6,000—-$8 ,000) 
41 ob: ($4,000-$6,000) 
5 20 (Under $4,000) 
Prevailing Rate Positions: 
424 427 (Full Time) 
190 225 (Seasonal) 
818 814 
(723) (701) |Continuing Establishment 
(12) (43) |Casuals and Others 


(735) (744) 


EE 
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LOANS, INVESTMENTS AND ADVANCES 


593 


Service 


1967-68 


Change 
1966-67 


Increase Decrease 


Pusiic WoRKSs 


National Capital Commission 


L85 |Loans to the National Capital Commission in 


accordance with section 16 of the National 
Capital Act for the purpose of acquiring 
property in the National Capital Region, 
excluding property being acquired for the 
purpose of establishing what is commonly 
referred to as the ‘‘Greenbelt”’.............. 


L90 |Loans to the National Capital Commission in 


the current and subsequent fiscal years in 
accordance with section 16 of the National 
Capital Act for the purpose of acquiring 
property in that area of the National Capital 
Region commonly referred to as the ‘‘Green- 
[San hae cea See RE cae Crane ae ed 
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4,850,000 


2,000,000 


$ $ $ 


11,700,000 6,850, 000 


1,900,000 100, 000 


6,850,000 


13,600,000 |............ 


6,750,000 
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OFFICIAL REPORT OF MINUTES 
OF 
PROCEEDINGS AND EVIDENCE 


This edition contains the English deliberations 
and/or a translation into English of the French. 


Copies and complete sets are available to the 
public by subscription to the Queen’s Printer. 
Cost varies according to Committees. 


Translated by the General Bureau for Trans- 
lation, Secretary of State. 


LEON-J. RAYMOND, 
The Clerk of the House. 
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HOUSE OF COMMONS 
Second Session—Twenty-seventh Parliament 


1967 


STANDING COMMITTEE 
ON 


Housing, Urban Development 


and Public Works 


Chairman: Mr. ROSAIRE GENDRON 


MINUTES OF PROCEEDINGS AND EVIDENCE 
No. 2 


THURSDAY, JUNE 15, 1967 
TUESDAY, JUNE 20, 1967 


RESPECTING 
Main Estimates for 1967-68, relating to the Department 
of Public Works. 


The Honourable George MclIlraith, Minister of Public Works 


and 
WITNESSES: 


From the Department of Public Works: Mr. Lucien Lalonde, Deputy 
Minister; Mr. G. B. Williams, Senior Assistant Deputy Minister 
(Operations) ; Mr. L. V. McGurran, Director of Financial Services; Mr. 
Charles J. Helmes, Officer-in-charge, Departmental Estimates; Mr. J. 
A. Langford, Assistant Deputy Minister (Design); Mr. R. B. Whiting, 

Assistant Deputy Minister (Programme Planning); and Mr. G. T. 


Clarke, Chief Enginéer, 


A om AROGER DUHAMEL, F.RS.C. 
QUEEN'S PRINTER AND CONTROLLER OF STATIONERY 
a4 OTTAWA, 1987 
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STANDING COMMITTEE ON HOUSING, URBAN DEVELOPMENT 
AND PUBLIC WORKS 


Chairman: Mr. Rosaire Gendron 


Vice-Chairman: Mr. Warren Allmand 


and 

Mr. Badanai, °*Mr. Isabelle, Mr. Neveu, 
Mr. Bell (Saint John- ‘Mr. Leblanc (Laurier), ‘Mr. Ouellet, 

Albert), Mr. Loiselle, Mr. Pelletier, 
*Mr. Bower, Mr. Loney, *Mr. Pugh, 
*Mr. Caron, Mr. MacDonald (Prince), Mr. Ricard, 
Mr. Gauthier, ~ Mr. Macquarrie, Mr. Stewart, 
Mr. Gilbert, Mr. Martin (Timmins), ‘Mr. Watson (Assiniboia), 
Mr. Gray, Mr. Mongrain, —24. 


(Quorum 13) 
Gabrielle Savard, 
Clerk of the Committee. 

*Replaced Mr. Keays on June 16. 

"Replaced Mr. Duquet on June 16 

*Replaced Mr. Cashin on June 16 

‘Replaced Mr. Macaluso on June 16 

"Replaced Mr. Ryan-on June 16 

"Replaced Mr. Chatterton on June 16, 


ORDERS OF REFERENCE 


THURSDAY, June 15, 1967. 


Ordered,—That the Standing Committee on Housing, Urban Development 
and Public Works be authorized to sit while the House is sitting. 


FRIDAY, June 16, 1967. 


Ordered,—That the names of Mee Leblane (Laurier), Caron, Ouellet, 
Isabelle, Bower and Pugh:be substituted for those of Messrs. Macaluso, Du- 
quet, Ryan, Cashin, Keays and Chatterton on the Standing Committee. on 
Housing, Urban Development and Public Works. 


Attest. 
LEON-J. RAYMOND, 
The Clerk of the House of Commons. 
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REPORTS TO THE HOUSE 


TUESDAY, June 13, 1967. 


The Standing Committee on Housing, Urban Development and Public 
Works has the honour to present its 


FIRST REPORT 
Your Committee recommends that it be authorized to sit while the House 
is sitting. 
(Agreed to on June 15, 1967) 
THURSDAY, June 15, 1967. 


The Standing Committee on Housing, Urban Development and Public Works 
has the honour to present its 


SECOND REPORT 
Your Committee recommends that its quorum be reduced from 13 to 9 
members. 
Respectfully submitted, 


ROSAIRE GENDRON, 
Chairman. 


(Agreed to on June 20, 1967) 


MINUTES OF PROCEEDINGS 


THURSDAY, June 15, 1967 


(2) 


The Standing Committee on Housing, Urban Development and Public 
Works met this day at 10.40 a.m. The Chairman, Mr. Rosaire Gendron, presided. 


Members present: Messrs. Badanai, Bell (Saint John-Albert), Chatterton, 
Gendron, Gilbert, Keays, Martin (Timmins): Mongrain, Neveu, Pelletier, Ricard, 
Stewart, Watson (Assiniboia) (13). 


In attendance: The Hon. George MclIlraith, Minister of Public Works; From 
the Department of Public Works: Mr. Bucen Lalonde, Deputy Minister: Mr. 
G. B. Williams, Senior Assistant Deputy Minister (Operations); Mr. L. V. Mc- 
Gurran, Director of Financial Services; Mr. Charles J. Helmes, Officer-in-charge, 
Departmental Estimates; Mr. J. A. ‘Langford, Assistant Deputy Minister (De- 
sign); Mr. R. B. Whiting, Assistant Deputy Minister (Programme Planning), and 
other officials. 


The Committee proceeded to sit informally for the consideration of the 
Estimates of the Department of. Public Works. ’ 


Vote 1, General Administration, including grants as detailed in the Esti- 
| mates—$19, 734,600 was called. ~ 


The Chairman welcomed the Minister who peeed he Deputy to introduce 
the officials. Mr. Lalonde also made some remarks on the reorganization of the 
department. 


Mr. MclIlraith. read a prepared statement. 
The Chairman noting that a quorum was now present, 
On motion of Mr. Chatterton, seconded by Mr. Mongrain, 


Resolved,—That the Committee request permission to reduce its quorum 
from 13 to 9 members. 


On motion of Mr. Keays, seconded by Mr. Mongrain, 


Resolved,—That the Minister’s statement and the remarks of the Deputy 
Minister be printed as part of this day’s proceedings, and that copies of the 
above statement and remarks be made available to the Members in the mean- 


time. 


The Chairman announced the names of the Members of the Steering 
Sub-committee on agenda and procedure and presented the First Report of the 
said Steering Committee as follows: 


The Sub-committee recommends— - 


1. That the Committee hear the Minister of Public Works and that 
general discussion follow the Minister’s statement; 


2—5 


2. That Members give notice in advance when requiring information on 
specific subjects; 

3. That the Committee meet again at 4.00 p.m. on Thursday, June 15, 
if permission is granted to sit while the House is sitting; 

4. That one day be set ‘aside next week for general discussion on the 
P.E.I. causeway, in accordance with the request of Mr. MacDonald 
(Prince) for information about this matter. 


On motion of Mr. Badanai, seconded by Mr. Neveu, 
Agreed,—That the First Report of the Steering Committee be’ adopted. 
The Minister was questioned. 


Messrs. Lalonde, Williams and Langford also supplied information to the 
Members. 


Agreed,—That the Committee meet Tuesday morning on the question of 
the Northumberland Strait Crossing, at which meeting the Minister will be 
present. : 


Vote No. 1 was allowed to stand. 


At 11.20 a.m. the Committee adjourned to 4.00 p.m. provided it is granted 
permission to sit while the House is sitting. 


AFTERNOON SITTING 


The Standing Committee on Housing; Urban Development and Public Works 
having been duly called to meet at 4.00 o’clock p.m. this day, the following mem- 
bers were present: Messrs. Badanai, Chatterton, Gendron, Keays, Loiselle, Mon- 
grain, Neveu, Pelletier, Ricard, Ryan, Stewart (11). “ 


There being no quorum, the Chairman adjourned the meeting until ‘Tues- 
day, June 20, at 9.30 a.m. 3 oe 
stpiz | TUESDAY, June 20, 1967 
a eee _Q) . 


The Standing Committee on Housing, Urban Development..and Public 
Works met this day at 10 o’clock a.m.’The' Chairman, Mr. Rosaire Gendron, 
presided... F Of Boieinre feguesy ote arc! > tay in 

Members present: Messrs. Allmand, Badanai, Bower, Caron,°-Gauthier, 
Gendron, Gray, Isabelle, Leblanc (Laurier), Loiselle, MacDonald (Prince) ,-Mac- 
quarrie, Neveu, Pugh, Ricard, Watson (Assiniboia) (16). + . 


In attendance: The Honourable George Mcliraith, Minister of Public Works; 
From the Department of Public Works: Mr. Lucien Lalonde, Deputy Minister: 


Mr. G. B. Williams, Senior Assistant Deputy Minister (Operations); Mr. G. T. 
Clarke, Chief Engineer. Pachnd 


Other Member present: Mr. Duquet. 


__ As agreed at the last meeting, the Committee proceeded to the considera- 
tion of the planning and constructing of a causeway and associated structures 
across Northumberland Strait, as listed under Vote 40. wy-dye s 


The Minister made a brief outline of the whole project and read ‘into the 
record statements previously made in, the House, 
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Mr. Williams gave supplementary information. 


Mr. Mcllraith, Messrs. Williams, Clarke and Lalonde answered questions 
asked by members. 


The Chairman thanked the Minister and the Officers of the Department for 
having appeared before the Committee, and at 1.05 o’clock p.m., the Committee 
adjourned to 9.30 a.m. Thursday, June 22nd. 

Gabrielle Savard, 
Clerk of the Committee. 
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EVIDENCE 


(Recorded by Electronic Apparatus) 


Thursday, June 15, 1967 


The Chairman: We now have a quorum. As 
mentioned earlier, the order of reference is 


the Estimates of the Department of Public 
Works. I will now formally call the first item. 


Vote 1—General administration, including 
grants as detailed in the Estimates, $19,734,- 
600. 


It is agreed that the committee request 
permission to reduce its quorum from 18 
to 10? 


Mr. Chatterton: If there is going to be an 
objection to 10, will there be objection to 


eight or nine? 


Mr. Mongrain: Eight maybe. 


Mr. Chatterton: The objection is not going 
to be to the number, the objection is going 
to be to the reduction. 


Mr. Mongrain: Yes. 
Mr. Chatterton: So if we are going to go 


for it, let us go for the eight. 


I move that the quorum be reduced to 


) eight. 


Mr. Mongrain: I second the motion. 


Mr. Badanai: We do not want to go the 
other extreme, Mr. Chairman. I would suggest 
that nine should be the minimum. 


Some hon. Members: Agreed. 
_ The Chairman: Does everybody agree to 


nine? 


Some hon. Members: Agreed. 

The Chairman: May I have a motion to 
print the Minister’s statement as part of to- 
day’s proceedings. 

Mr. Mongrain: Mr. Chairman, I suggest 
that the explanations given by Mr. Lalonde 
be printed also. 


Mr. Chatierton: Also, Mr. Chairman, since 
the Minutes may not be ready by the next 
meeting and since the statement and explana- 
tions were given when we did not have a 
quorum, is it still agreed that the statement 
will be circulated? 

The Chairman: Yes. 

Mr. Keays: Then I move that the Minister’s 
statement and the remarks of Mr. Lalonde 
printed as part of this day’s proceedings, and 
that copies of the above statement and re- 


marks be made available to the Members in 
the meantime. 


Mr. Mongrain: I second the motion. 
Motion agreed to. 


The Chairman: I would like to inform the 
Committee that Messrs. Stewart, Keays, 
Mongrain and Martin have been appointed to 
act on the Steering Subcommittee on Agenda 
and Procedure. 

The Steering Committee met Tuesday aft- 
ernoon and I am now presenting its first re- 
port, which reads: (See Minutes of Pro- 
ceedings). 

The Chairman: I ask for a formal motion to 
approve this report. 

Mr. Badanai: I so move. 

Mr. Neveu: I second the motion. 

Motion agreed to. 

Mr. Stewart: Mr. Chairman I want to raise 
just one point. In that report there is a 
recommendation that we seek leave to sit this 
afternoon at four o’clock; in other words, 
while the House is sitting. I wonder if we 
want to cross two difficult streams on the 
same occasion. We are seeking a reduction in 
quorum and we are also seeking leave to sit 
while the House is sitting. I have no par- 
ticular objection to this but I would not 
like to see both of these things frustrated by 
reason of their being brought forward at 
the same time. 

Mr. Chatterton: I wonder if anybody knows 
if a certain member from Lapointe is going to 
be in the House this afternoon. ‘ 

The Chairman: Well, the first motion is 
now before the House. The notice has been 
given. 

Mr. Keays: That is to sit while the House is 
sitting? 

The Chairman: Yes. 

Mr. Keays: I think they should have it all 
on the same day and get it over with. 


Mr. Chatterton: Mr. Chairman, the only 
other question that occurs to me is that it has 
been apparently indicated that these people 
who have been requested to be present with 
regard to the Northumberland business may 
not be ready to appear and there may not be 
much value in their appearing at this time. 
Now, if the Minister of Transport agreed to 
have his annual report also submitted to this 
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Committee on the understanding that we will 
pass his estimates in a hurry then we could 
have such a meeting at some future date— 
maybe later in the year, at which time it 
may be of more value. 


The Chairman: Perhaps that matter might 
be discussed by the Steering Committee. 


Mr. Bell (Saint John-Albert): It is in the 
House now. 


Mr. MclIlraith: It has had two or three days 
in the House. 


Mr. Bell: Yes, it has had three days. 


Note; The Minister’s statement and Mr. 
Lalonde’s remarks ordered printed. 


«'Hon.:G. J. MclIlraith (Minister of Public 
Works): Mr. Chairman and _ gentlemen, 
this is the first occasion on which the esti- 
mates of the Department have been before 
the Standing Committee on Estimates. If I 
may be permitted a personal remark, as Min- 
ister, I look forward with some eagerness to 
that because I think it may provide a better 
opportunity for members to get particular in- 
formation about particular projects than is 
available sometimes in committee of the 
whole House. 


In any event, we are under way in this new 
method of dealing with estimates and I for 
one, as a member for some years, think it does 
hold some promise. From the point of view of 
the Department we will try to do what we 
can to make it work and to provide the kind 
of information. that members will wish t 
have. _ 


The total estimates of the department are 
shown in votes 1 to 55, and as you will see 
from the summary, we are asking $276.5m for 
1967-68. This amount will in all probability 
be adequate to meet our requirements, and 
any supplementary provision to any par- 
ticular vote, needed in order to meet changed 
requirements arising since the estimates 
were prepared, could be offset by compensat- 
ing savings in other appropriations. 


The Administration Vote, as printed in the 
blue book, was prepared last autumn and 
does not reflect the new departmental or- 
ganization. The new headquarters branches 
and the regional offices have been organized 
and are functioning in their new roles. A 
considerable amount of work remains to be 
done before the new organization will operate 
as was intended but the biggest step has now 
been taken. 


June 15, 1967 


The total increase over 1966-67 is $15.7m 
and most of this increase is due to the cost of 
providing accommodation for other govern- 
ment departments. 


Under accommodation services, there is a 
substantial increase with respect to rentals. 
The total additional amount is $6.2m, $1.5m 
for Ottawa and $4.7m for the remainder of 
the country. This is indicative of the in- 
creased demands which have been made upon 
the department for accommodation, and there 
has been no decrease in these demands since 
the time when the main estimates were pre- 
pared. There is also a substantial increase in 
vote 15 which provides for the construction of 
buildings. The largest increase is for buildings 
in Ottawa, but there are also significant in- 
creases for buildings in Quebec and Ontario. 
This increase also reflects the growing de- 
mand, and I might say that we anticipate that 
this requirement will be greater in the future. 


Some of the larger items which appear in 
these estimates for the first time are Public 
Buildings at Arichat and Canso, N.S.; a build- 
ing for National Revenue Taxation Division 
in Quebec; Public Buildings at Ste. Foy, Ste. 
Therese de Blainville and Valleyfield also in 
Quebec. In Ottawa we have provided for a 
building for the Exhibition Commission and 
the Chief Electoral Officer, an office building 
for departments as yet unspecified at Tun- 
ney’s Pasture. At Hamilton and London, 
Ontario, we are building Postal Stations; in 
the Prairie Provinces there will be new build- 
ings at Wynyard, Saskatchewan and West- 
lock, Alberta, and we will be making exten- 
Sive changes to the National Revenue 
Building in Winnipeg. 


We expect that this increase in our con- 
struction activities for 1967-68 will provide 
some relief to the construction industry which 
has been experiencing a decline in its activi- 
ties. 


’ The Harbours and Rivers Engineering 
Services is about the same amount as was 
sought last year. There are several large pro- 
jects.in these appropriations such as Long 
Harbour, Nfid.; Belledune Point, N.B.; Gros 
Cacouna and Matane, P.Q. There are also in 
these estimates a number of projects which 
are a result of implementing the new depart- 
mental marina policy such as those at Sillery, 
P.Q.; Sturgeon Creek, Ont; and Sechelt, B.C. 
which are specifically mentioned. Likewise in 
the Miscellaneous Works section of Vote 30, 


funds are provided for a number of smaller 
works. 


June 15, 1967 


~iThe other major section of our estimates 
=Roads, Bridges and Other Engineering 
Services—shows a net decrease of $5.7 due to 
a reduction in the anticipated expenditure on 
contributions to the provinces for the 


 Prans-Canada. Highway. This section of the 


ss 


estimates includes also bridge reconstruction 
on the Northwest Highway System, our share 
of the cost of the highway in Matane and 
Gaspe counties which is being built in lieu of 
a railway line. 


-2This section also includes funds for the 
Nogthumberland Strait Crossing. As I ex- 
pect—and this is based on discussions with 
some individual members of the House of 
Commons—that members of the Committee 


_ will have several. questions on this major pro- 


ject, I. would like to take the liberty of sug- 
gesting that we deal with it as a separate item 
rather than asking me questions among others 
on that particular estimate. 


Gentlemen, that concludes my remarks. I 


~ would like to add that we are available here 


to provide all: the information we can as you 
may require.. 


Remarks by Lucien Lalonde, Deputy 
Minister of- Public Works to the Standing 
Committee on Housing, Urban Development 
and Public Works, June 15, 1967. 


Re: Department of Public 
ganization 


Works Reor- 


Mr. Chairman: . 


Before introducing the senior officers of the 
Department who may be called as witnesses 
during the deliberations of the Committee, I 
should point out to you that since these esti- 
matés were prepared a year ago, there has 
been a major change in the organization of 
the Department. You will note when you look 
at the Blue Book that the Estimates were 


prepared on the basis of the four main bran- 
ches which existed at that time: Property and 
Building Management; Building Construction; 
Harbours and Rivers Engineering; Develop- 
ment Engineering. 


_ Since then, the Department has carried out 
a plan of reorganization based on decen- 
tralization of authority to six regions. The 
headquarters organization has been changed 
from - one based on the functions being per- 


formed, to one based on the sequence of oper- 
ations which applies to each project handled 


bythe Department: Planning; Design; Con- 
Struction and Operations. 


Housing, Urban Development and Public Works 
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A chart showing the new organization of 
the Department is attached, on which Mem- 
bers will note that there is a principal Di- 
rectorate for each of Planning, Design, and 
Operations. There is also a Programme 
Evaluation Directorate as well as three staff 
directorates providing financial, personnel and 
administrative support services. 


In connection with procedures under the 
hew organization, there is a difference be- 
tween programmes and projects. Projects may 
be identified either in a client department or 
by one of our Field Offices. The Headquarters 
of the Department, and specifically the Pro- 
gramme Planning Branch, is responsible for 
getting programme approval by ‘Treasury 
Board. Then the projects are designed, at 
Headquarters if they are particularly com- 
plex, or in the appropriate field design unit. 
After design is completed, the Region is re- 
sponsible for carrying out the construction of 
the project and for its subsequent operation 
and maintenance. Minor project changes can 
be made by the Regional Director but he does 
not have authority for Programme changes or 
for Programme approval. 


I will now discuss, in general terms, the 
functions of the three principal Directorates 
as well as those of Programme Evaluation. 
The other three Directorates provide staff ser- 
vices to the rest of the Department in relation 
to finances, personnel and administration. 


Programme Planning Directorate 


This Directorate is concerned primarily 
with Programme determination. It provides 
the essential link between the Department of 
Public Works and the client departments at 
the headquarters level. It determines, from 
the programmes of the client departments, 
those requirements which have implications 
for the Department of Public Works. This 
Directorate co-ordinates the development of 
the Public Works components of these pro- 
grammes and either obtains Treasury Board 
approval or assists the Client in obtaining 
Treasury Board approval, depending on 
where the programme will be funded. 


Design Directorate 


The basic function of the Design Direc- 
torate is the development and communication 
of design standards for application through- 
out the Department. This Directorate also de- 
signs. special projects—particularly those 
which are of a complex nature. Within this 
Directorate, there is. an Accommodation 
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Standards group which is responsible for the 
development of professionally based stand- 
ards for all types of accommodation. 


Operations Directorate 


This is the line organization in the De- 
partment under the Senior Assistant Deputy 
Minister, responsible for carrying out the ap- 
proved construction, operation and mainte- 
nance programmes of the Department as well 
as for the provision of professional advice and 
information during the programme develop- 
ment stage. This Directorate encompasses all 
field operations. It is also responsible for en- 
suring rapid and efficient communications be- 
tween the Departmental Headquarters and 
the Field Offices and vice-versa. 


Programme Evaluation Directorate 


This Directorate has a basic responsibility 
for the evaluation of the performance of each 
unit in the Department under conditions of 
decentralized operations. This is particularly 
important to the Departmental management 
because of the substantially increased delega- 
tion of responsibility and authority to the 
decentralized units. 


I would now like to introduce the following 
Departmental Officers: Mr. G. B. Williams, 
Senior Assistant Deputy Minister (Opera- 
tions); Mr. L. V. McGurran, Director of Fi- 
nancial Services; Mr. C. J. Helmes, Officer- 
in-Charge, Departmental Estimates; Mr. J. A. 
Langford, Assistant Deputy Minister (Design); 
Mr. R. B. Whiting, Assistant Deputy Minister 
(Programme Planning); Mr. H. D. McFarland, 
Director, Programme Evaluation; Mr. W. F. 
Nelson, Director, Personnel Administration; 
Mr. R. Fortier, Director, Administrative 
Services. 


There are other officials present who are 
here to provide information so that answers 
can be made quickly to questions that may be 
asked by the Committee. Any of these officials 
who may be called upon to act as witnesses, I 
will introduce at that time. 


The Chairman: Would you like to proceed 
now to general discussion. 


Mr. Chatterton: May I ask if the Minister 
wants a motion by this Committee requesting 
that the annual report be submitted to the 
Committee? 


Mr. Mcllraith: No, I do not. 


Mr. Keays: Mr. Chairman, I am wondering, 
before we. start a general discussion on the 
Minister’s statement and on the estimates in 
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general, whether we should not, as already 
requested by the Steering Committee, take a 
few minutes off to inform the Committee of 
the subjects which we expect to raise during 
the hearings in order that those who are in- 
terested could be ready with the information 
requested. 


If this is agreeable I would like to say that 
different points I intend to raise include the 
policy of the Department of Public Works in 
so far as the protection walls are concerned 
and the policy of the Department in so far as 
marinas are concerned. 


Mr. MclIlraith: That is for pleasure craft? 


Mr. Keays: That is right, and also the ques- 
tion of procedure of bidding and the authority 
of the Minister in so far as granting a con- 
tract without approval of Treasury Board. I 
think some of these matters have already 
been raised in the Committee on Public Ac- 
counts, including the whole procedure of bid- 
ding, awarding of contracts and so on. This is: 
one matter that I would like to go into.. 


The Chairman: Thank you, Mr. Keays. Are 
there other questions? 


Mr. Mongrain: Mr. Chairmam I should like 
to ask the Minister a question. Would the 
Minister please explain what comes under his 
Department or the Department of Transport 
in the way of dredging in the St. Lawrence 
channel. Is it all under the Department of 
Transport or is there anything under the 
Department of Public Works. 


Mr. Mcliraith: It is all under the Depart- 
ment of Transport. 


Mr. Bell (Saint John-Albert): Marinas in- 
clude small boat harbours and the like? 


Mr. MclIlraith: Pleasure craft. 


Mr, Keays: Could we now, before going on 
to general discussion, decide that next 
Tuesday if possible would be set aside to 
discuss the Northumberland Strait project? 


Mr. MclIlraith: Is anybody sure that they 
will be here? 


Mr. Keays: They will both be here next 
week. They will be here on Tuesday and 
Thursday. 


Mr. MclIlraith: Next Tuesday afternoon 
would be a rather awkward time to discuss 
that because so much of that subject concerns 
Government policy as distinct from adminis- 


trative. policy. Tuesday morning would be a 
suitable time. 
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Mr. Keays: Tuesday morning would be ac- 
ceptable? 


Mr. MclIlraith: Yes. 


Mr. Stewart: I will not be here to contrib- 
ute to the quorum on Tuesday but I assume 
that with the reduced quorum there will be 
no quorum problem. 


Mr. Keays: Mr. Chairman, in so far as we 
are concerned, we are now assured that five 
members of our party will be here for that 
meeting. 


Mr. MclIlraith: That would really be the 
first meeting of the Committee. As far as we 
are concerned, we are agreeable. It is just a 
matter of how you want to proceed. 


The Chairman: Are there any other ques- 
tions? 


Mr. Keays: Do you want to continue? 


The Chairman: We still have a quorum; we 
can go on. We have 20 minutes left. 


Mr. Keays: With regard to the re-organiza- 
tion which Mr. Lalonde mentioned, I wonder 
if he could go further and say what is con- 
templated for the future. You said you were 
up to level five in your reorganization? 


Mr. Lalonde: Yes, Mr. Chairman. We start- 
ed by appointing three assistant deputy min- 
isters to their new responsibilities and then 
we appointed the second line below the assist- 
ant deputy ministers. In other words, we ap- 
pointed the various unit chiefs or division 
chiefs, and as we went along we had authori- 
ty from Treasury Board to re-organize on a 
certain basis which I have outlined to you 
and which will be in more detail in the cir- 
cular, which will also have a chart showing 
the organization at all levels including re- 
gional and district levels in the field. As we 
went along we got authority from Treasury 
Board for a number of positions in each 
group at certain levels of classification. When 
we appointed the second level below the as- 
sistant deputy ministers we appointed the re- 
gional directors as well as our headquarters 
people. They immediately began to set up 
their own regions and to choose their own 
assistants. We have gone through that process 
since the beginning of the year and we have 

reached the level of Engineer Grade 4 or 
Administrative Services Grade 4, which is 
_ about the $10,000 level. 


Now we are in the process, having secured 
authority from Treasury Board for the next 
group, of going down to the operating level, 
_ such as cleaners, helpers, stationary engineers 
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and so on. We expect to have all of these 
appointments made by the first of September, 
at which time we should be able to operate 
completely on the new basis—although, there 
will still be a number of d:fficulties that we 
have not anticipated and which will require 
adjustments from time to time. 


We feel it will take another two years 
before we can get the new organization func- 
tioning smoothly. You will see from the mate- 
rial I propose to send you that the purpose is 
basically to enable us to do longer range and 
better planning by concentrating all of our 
planning in one unit and by attempting to do 
something which we have found rather diffi- 
cult but which we consider to be essential, 
namely, to establish long-range liaison with 
the client departments. 


In other words, this will enable Public 
Works to know what the other departments 
are thinking of doing because too often in the 
past they have decided to do something and 
have come to us saying: “Provide the accom- 
modation we now need.” a month before they 
need it. That is just impossible. We 
have had cases where we had to rent accom- 
modation which was urgently needed and 
then had to make some adjustments later. We 
hope that with the new organization we can 
do better long range planning. The other 
thing we hope to do by decentralizing au- 
thority to the regional directors and to the 
districts on the contruction side, is to do a 
certain amount of the design, supervision and 
the carrying out of the construction itself 
much more quickly. When you are in the 
middle of a construction contract every time 
a change order is issed it has to come all the 
way down to headquarters, go all the way 
back and pass through a number of hands 
which, inevitably, takes time. I think that this 
has given rise in the past to a number of 
delayed claims. We hope to eliminate those. 
We also feel that the people who are on the 
site, and in some cases 2,000 miles away, are 
more knowledgable about local conditions 
than are we in Ottawa. There were quite a 
number of factors that convinced us the only 
way the department could operate for the 
next 25 years was on a decentralized basis. If 
you look at the size of our budget and its rate 
of increase over the past 15 years and you 
project that into the future—as the country is 
growing it is logical to expect that the gov- 
ernment is going to grow and the’ depart- 
ments are going to grow even without the 
application of Parkinson’s law—our' Estimates 
are also going to increase. 
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The construction business is quite different 
from performing for instance, the routine task 
of sending out cheques. Every project has to 
be conducted from start to finish as a separate 
entity and unless we are capable of doing a 
better job of looking after the project in a 
shorter period of time, when our budget 
becomes a budget of, let us say, $500 million 
as it is on the way to becoming, it would 
just be hopeless to attempt to do all of that 
construction work on a centralized basis. We 
feel with all the difficulties that the reor- 
ganization has presented—we have been 
working on it now for the past three years 
and it has been headache because we have 
had to operate under the old system while we 
were changing to the new system—that if we 
could have had a moratorium of six months 
to make the change it would have been easi- 
er. Our people really have had to do two jobs 
at the same time. I think they deserve a great 
deal of credit, even if some mistakes have 
been made. However we are beginning to see 
the daylight now. I think the worst is over. 


Mr. Keays: Mr. Chairman, may I continue? 
I would like to ask two short questions and 
then someone else can take over. 


As a brief observation I would like to say 
that this is certainly a move in the right 
direction because I think it is time we began 
to give field officers the powers to deal with 
some of the small problems which can become 
se acute and serious in these regions. As you 
say, when you are sitting here you do not 
know what is going on in the field. You men- 
tioned there were six regions. Could you 
briefly tell us where these six regions are 
located and what the duties of the regional 
officers will be? 


Mr. Lalonde: Starting from the West, there 
is the Pacific region with headquarters in 
Vancouver which will be responsible for all of 
British Columbia and the Yukon. The Western 
region with headquarters in Edmonton will be 
responsible for Alberta, Saskatchewan, 
Manitoba and that portion of the Northwest 
Territories which is north of these three 
provinces. The Ontario region with headquar- 
ters in Toronto will be responsible for all of 
Ontario except the area around the national 
capital. 

We have made a separate region of the 
national capital area, including some territory 
which is outside the national capital region 
as defined in the act, because we did not 
want to break up constituencies that are part- 
ly in and partly out of the national capital 
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area. Next is the Quebec region with head- 
quarters in Montreal. The Atlantic region, 
comprising the four Atlantic provinces, with 
headquarters in Halifax. 


There will be certain financial limitations 
imposed both by the Treasury Board on the 
department and by the kind of responsibility 
we can place on the shoulders of these re- 
gional directors but in the main, with respect 
to the carrying out of an approved program, 
they will have the same authority that the 
Deputy Minister has for the whole of the 
department. Once a project has been ap- 
proved as part of a program—and this will 
always have to be done at Ottawa because the 
programs have to be approved by the 
Treasury Board and then included in the 
Estimates—then the carrying out of that 
project— 


Mr. Chatterton: Including the planning? 


Mr. Lalonde: No, including the designs in 
some cases. This does not apply in all cases 
because there are projects that are so large 
and require so much attention that our nor- 
mal establishment in a region could not cope 
with it. The things that can normally be done 
within the region will be designed within the 
region and then constructed by people having 
the authority to do the complete work. Mind 
you, the regional directors will initiate the 
planning of those projects as part of their 
regional program, send it to headquarters, 
have it approved by the department and 


Treasury Board, then it is sent back to them 


to complete. 


Mr. 
offices? 


Keays: Do they have subregional 


Mr. Lalonde: They have district offices. It 
goes without saying, of course, that the 
district office will not have the same authority 
as. the regional office. However, they 
will do the day-to-day work, such as the 
property management, and they will do a 
certain amount of design in the field of ma- 
rine works, for instance, and will supervise 
the construction locally. In the case of a 
wharf or even a post office, or something like 
that, having been given the “go ahead” signal 
the district office will be able to finish the job. 


Mr. Chatterton: When you say approval of | 
the project you do not necessarily mean ap- 
proval of the contract? 


Mr. Lalonde: That is right. 
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Mr. Chatterton: And then the callfng of the 
tenders and the awarding of the contract is 
the responsibility of the regions? 


Mr. Lalonde: It depends on the amount. 
The districts will have authority to award a 
contract up to $25,000. 


Mr. Chatterton: After approval has been 
received from Ottawa. 


Mr. Lalonde: After it is approved as part of 
the program. 


(Translation) 


Mr. Mongrain: If I understand correctly, 
for example, you have a district office in 
Quebec and Champlain county comes under 
the jurisdiction of that office whereas Trois- 
Riviéres county. comes under the Montreal 
office. 


Mr. Lalonde: Yes. 


Mr. Mongrain: Then what will you do after 
redistribution when part of Champlain county 
will be taken into Trois-Riviéres county for 
that purpose? 


Mr. Lalonde: As I said a while ago, we still 
foresee difficulties which will have to be cor- 
rected, but we hope do it in such a way that 
a county will not be divided between two 
district offices. 


Mr. Mongrain: You may answer me in 
English, Mr. Lalonde, if you wish. It is easier 
for me to ask my questions in French but I 
understand a little English. 


(English) 

Perhaps I should ask this question of the 
Minister. Is there any possibility, Mr. Min- 
ister, that. when something is started in a 
riding, for instance, when you award a con- 
tract or you decide to erect a building or rent 
some quarters is there any way that the 
member of Parliament could know about it 
before the press or the public? I am not a 
Liberal and I am not speaking for the Con- 
servative party but I think it appropriate that 
we should know what is going on in our 
riding. 


Mr. MclIlraith: That is the difficulty that the 
Minister also has to the same degree. In any 
case, you are concerned about members of 
_ Parliament receiving better information. 


Mr. Mongrain: If it is possible. 


Mr. MclIlraith: We try to do the best we 
can. 
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Mr. Keays: We should at least receive si- 
multaneous information. 


Mr. Mongrain: Sometimes our local papers 
are received three or four days late and we 
do not learn the news until after our people 
have learned about it. 


Mr. Mcllraith: The Minister has the same 
difficulty. He read something yesterday which 
he thought was of major importance and he 
was delighted to read about it and get the 
facts. I am aware of the problem. 


Mr, Keays: I would like to ask Mr. Lalonde 
if the district offices have any authority as far 
as finances are concerned and to what limit? 


Mr. Lalonde: Yes, they have. Mr. Williams 
is in charge of the field that I vacated. I think 
perhaps he could give you further details on 
hat. 


Mr. Williams: The district director develops 
his program for approval by the regional di- 
rector and, of course, it has to come to Ot- 
tawa for total program approval. 

Once the regional director has the authority 
from Ottawa he in turn transfers his authori- 
ty to some degree to the district director to 
carry out the approved program. 

As long as the projects which are being 
done by the district are within the budget, the 
time and the type of project that was contem- 
plated and approved, he proceeds with that. 
However, there is a financial limitation of 
authority on matters that he can initiate on 
his own. 

The regional director is allotted $25,000 and 
we allow him to exercise some latitude. In 
some districts he may be prepared to go to 
$5,000 or to $6,000. In no case would the 
district director receive as much as the 
$25,000 which the regional director is allotted. 


Mr. Chatterton: A supplementary question, 
Mr. Chairman. When you said that approval 
is given by Ottawa, does that mean approval 
of the individual project or of the program? 


Mr. Williams: A program may be a series 
of projects but in approving the program you 
have identified the series of projects and so 
you have in fact project approval, recognizing 
there is some flexibility between the in- 


dividual parts of it. 


Mr. Lalonde: One thing that is important to 
understand is that programs can never be 
changed, they can never be amended, but in 
the light of changing conditions locally 
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projects could be changed. That is a circum- 
stance where the regional director does have 
some authority without referring back to 
Ottawa. 


The Chairman: Mr. Keays, do I understand 
that you have completed your questioning? I 
have Mr. Mongrain, Mr. Chatterton and Mr. 
Watson on my list. 

Had you finished, Mr. Mongrain? 


(Translation) 

Mr. Mongrain: I have one further question 
to ask Mr. Lalonde. Mr. Lalonde, if I under- 
stand correctly, you certainly are aware that 
the Department of Public Works owns the St. 
Lawrence River shores. When you have pro- 
tection work to do do you have to get authori- 
ty from anyone? 


Mr. Lalonde: We do not own the shores of 
the St. Lawrence River. The province or the 
individuals concerned own the shores. 


Mr. Mongrain: So, therefore, if and when 
you do protection work you consult the shore- 
line owners or the Province for the necessary 
authority. 


Mr. Lalonde: Or, under an agreement with 
the province we purchase certain lands, or 
deal directly with the shoreline owners. 


Mr. Mongrain: In each case? 
Mr. Lalonde: In each case. 


(English) 

Mr. Watson (Assiniboia): Mr. Chairman, 
when Mr. Lalonde was outlining the six re- 
gions across Canada, I believe he mentioned 
specifically post offices as possibly one type of 
building. With regard to the small post offices 
and Mounted Police barracks within the 
$25,000 bracket, will each region be responsi- 
ble for its own building design to suit condi- 
tions in the localities where they are to be 
built? By that I mean that the ones in British 
Columbia might need a different architectural 
design because of weather conditions, which 
are different in the Maritimes and Ontario. 
Would each region then be responsible for its 
own buildings instead, as I understand it, of 
using the same design all across Canada? 


Mr. Lalonde: Perhaps the answer to your 
first question is, yes. Those will be designed 
in the regions in accordance with certain 
standards set by the Assistant Deputy Min- 
ister of Design and his group. Perhaps Mr. 
Langford could give you more details on the 
second part of your question. 
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Mr. Langford: It is the intention to estab- 
lish what you might call a regional approach 
to design solutions. I think it goes without 
saying that the weather conditions in the 
Atlantic Provinces are far different from 
those in the Prairies or even on the Pacific 
Coast, and we feel that by using a standard of 
space and material, and so on, we will evolve 
a regional approach to design. We want to 
encourage this as a policy from a professional 
point of view. 


I do not see the need though, for arbitrarily 
changing things without a functional reason. 
We ran into conditions, for example, in 
Halifax where horizontal rain against a build- 
ing presented difficulties in detailing that we 
do not have in Ontario. This will reflect in 
certain characteristics of the building. We 
have already undertaken this to a large ex- 
tent. We want to standardize these details for 
application on all buildings, not just on small 
post offices. 


Mr. Watson (Assiniboia): I understand that. 
I merely used post offices and police barracks 
as examples to explain my thinking. Would it 
be reasonable to presume that Ottawa would 
be responsible basically for laying out the 
square footage and general building plans and 
then the regions would get into the detail of 
what they thought were the most suitable 
materials and design for the local areas? 


Mr. Langford: That is correct. The majority 
of our direct design work is handled by pri- 
vate consultants. We attempt to give the con- 
sultant what we cail a “requirements brief.” 
Basically it is a word statement of what is 
required to be designed and the consultant 
then sets about solving the problem in the 
case of a building. We vet these in the De- 
partment and to see that the requirements 
have been met. 


Mr. Watson (Assiniboia): I have one other 
question, Mr. Chairman. I believe the Min- 
ister mentioned one public building in Sas- 
katchewan at Wynyard, I presume it was. I 
wondered what that building will be and 
whether it is the only building that Public 
Works is building in Saskatchewan this year. 


Mr. MclIlraith: We will get the details on 
that in just a moment, Mr. Watson. The pro- 
ject at Wynyard consists of alterations and 
addition to an existing building. One of the 
other projects I know about off-hand is at 
Esterhazy on which tenders will be received 
tomorrow. Those appear to be the only two at 
the moment. 
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Mr. Watson (Assiniboia): Would the project 
at either Esterhazy or Wynyard be a post 
office? 


Mr. Lalonde: They are public buildings; 
they are more than post offices. 


Mr. MclIlraith: The Farm Credit Corpora- 
tion activity in Wynyard is one of the impor- 
tant factors, as well as the post office. What 
does Esterhazy consist of? 


Mr. Williams: Post Office, Veterans Affairs 
and the National Employment Service. 


Mr. MclIlraith: What is it in Wynyard? 


Mr. Langford: Agriculture, Post Office and 
Farm Credit Corporation. 


Mr. Watson: Is the Farm Credit Corpora- 
tion in both of them? 


Mr. Mcllraith: No, just in Wynyard. 


Mr. Bell (St. Jean-Albert): May I ask Mr. 
-_ Lalonde whether these changes he referred to 
were the result of the Glassco Commission 
recommendations. 


Mr. Lalonde: Indirectly, yes, Mr. Beil 
when I came to Public Works in 1963 the 
Department was slated for a study of its 
financial structure only, but after I acquired a 
little bit of experience it struck me that to 
look only at the financial structure was not 
enough. I thought we should look at the 
whole structure of the Department and we 
hired a firm of consultants with approval of 
the Treasury Board. We have been working 
on this since 1964. So, indirectly, it is the 
result of the Glassco report, you might say, 
enlarged in its operation. 


Mr. Watson (Assiniboia): In other words 
your Department is one that can claim some 
credit for moving in the direction of the 
Glassco recommendations. 


Mr. Lalonde: I must say that we feel we 
have gone much further than the specific 
recommendations contained in the Glassco re- 
port. We have also found that some of their 
recommendations cannot be applied. 


The Chairman: Are there any other ques- 
_ tions? 


Mr. Keays: Mr. Chairman, the Department 
of Public Works seems to be undertaking the 
design, planning and management of all pub- 
lic buildings in Canada. Is that right? 
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Mr. Lalonde: There are exceptions, Mr. 
Keays. We have nothing to do with airports, 
neither planning design, nor construction; we 
have nothing to do with buildings other than 
office space for National Defence, and the 
PFRA farm buildings, which they build them- 
selves. 


Mr. Keays: Do you anticipate, therefore, 
that quite soon all other departments of gov- 
ernment will get rid of their architects, engi- 
neers and other tradesmen? 


Mr. Lalonde: No sir, I do not anticipate 
that. 


Mr. Keays: Do you think there is any rea- 
son why they should keep them? 


Mr. Lalonde: I think in the case of the 
airports, for instance, there is a very valid 
reason. You have to be a specialist to plan 
and implement the concept of air service with 
varying conditions across the country. If we 
were to undertake the construction of airports 
it would mean that we would have to bring 
over to Public Works that experience which 
they have in Transport, and I am not too sure 
that the government or the country would 
gain anything by simply turning it over to 
another agency. 


In the case of National Defence it could be 
argued again that the military are the only 
people qualified to determine what kind of 
strategic buildings or other types of construc- 
tion they need. The fact that we do all of 
their non-strategic building is a recognition of 
the principle that where we do not need a 
special expertise in the Department of Public 
Works we carry out the work on their behalf. 
I think there are some good arguments in 
those three cases. 


Mr. Keays: Have you any doubts whatever 
that they could reduce some of the duplica- 
tion of work that is going on now in some 
departments in so far as construction man- 
agement is concerned? 

Mr. Lalonde: I do not know exactly what 
they have in the construction field in those 
two agencies, but I know very well that we 
would have to hire some people to do the 
work they are doing now. I have never stud- 
ied the question of numbers. 


Mr. Keays: Do you think we should set up 
a commission to study this? 


Mr. Lalonde: That is not my decision to 
make. 
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Mr. Keays: I am thinking of Northern 
Affairs, Fisheries and a few others. I am sure 
they have people in those departments who 
are either architects or engineers whether 
electrical, mechanical, air conditioning or 
whatever you want to call them, and I am 
sure, without getting right into it and proving 
it, that there must be duplication of services. 


Mr. Lalonde: I would like to ask for a little 
time to be able to give you a better apprecia- 
tion of this because really the key will be 
how successful we are in establishing, con- 
tinuing, and maintaining the kind of close 
liaison we want to have with our client de- 
partments from the time of the inception of 
their thinking about a new program. 


If this is successful, I think it might be 
possible. If we plan with them five years 
ahead and they duly take us into their confi- 
dence, perhaps what you suggest will be pos- 
sible, but I do not think we will know that for 
the next year or so until we have developed 
our own liaison and discovered what kind of 
reception we get from the other departments. 


The Chairman: Are there any other ques- 
tions? I thank you very much, Mr. Minister, 
and all your officers. Vote No. 1 will stand. 


Our adjournment to four o’clock this day is 
subject to permission of the House. In that 
case the members will be notified immediate- 
ly after this report is agreed on by the House. 
Otherwise, the Committee is adjourned to the 
call of the Chair. 


Tuesday, June 20, 1967 


e (9:53 a.m.) 
(English) 


The Chairman: Will you permit the Min- 
ister to make a statement about the North- 
umberland crossway with the understand- 
ing that no motion will be moved until we 
have a quorum. 


Some hon. Members: Agreed. 


Hon. G. J. MclIlraith (Minister of Public 
Works): Mr. Chairman and gentlemen, for the 
purpose of the Committee I thought it might 
be appropriate form to summarize and re- 
state the development status of the North- 
umberland Strait Crossing Project, and with 
your permission I will do so. The Senior 
Assistant Deputy Minister Mr. Williams, who 
is a well qualified engineer with a lot of 
experience, is on my right, and he has had 
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particular knowledge of this project; also 
here are the Deputy Minister and the Chief 
Engineer, Mr. G. T. Clarke. Perhaps I could 
start by indicating a brief outline of the 
whole project. 


Following consideration of an engineering 
report prepared by a group of consultants 
known as Northumberland Consultants Lim- 
ited, on July 2, 1965 Cabinet approved pro- 
ceeding with detailed designs to undertake 
the construction of the permanent crossing to 
Prince Edward Island. The design at the time 
involved a section of causeway extending 
from the New Brunswick shore, a bridge por- 
tion to provide an open channel for tidal flow, 
and a causeway from the Prince Edward Is- 
land shore, in which causeway was provision 
for navigation of large shipping by means of 
a tunnel section. With the approval of Cabi- 
net, the department instructed the consultants 
to proceed with the detailed designs and 
preparation of plans and specifications. 


A briefing session on the whole project was 
held in Charlottetown in July of 1966 in order 
that the construction industry would be 
aware of our proposals. During this time con- 
struction contracts had been awarded for ap- 
proach roads on the New Brunswick side and 
as well, the construction contract was award- 
ed in July of 1966 for the approach road on 
the Prince Edward Island side. 


The first major contract on the causeway 
was initially planned to be called in the late 
fall of 1966; however, because of certain in- 
terprovincial implications involving clarifica- 
tion of provincial and federal sales tax, and 
some problems of insurance, the tender call 
was not made until January of 1967. The 
tender call was for approximately two miles 
of causeway extending from the New Bruns- 
wick shore. A total of four bids were re- 
ceived from Canadian joint ventures, all of 
which were very much in excess of the esti- 
mates prepared by our consultants. 


The price differential between estimate 
and bids was particularly high on the 
provision of armour rock, but in addition 
to this, there were other price increases 
affecting concrete materials. Because of 
the wide gap between the estimates for 
the New Brunswick causeway and the 
tenders received, the department had to 
reconsider the implication of these in- 
creases on the total cost of the project. In 
this evaluation, we had to give considera- 
tion to the service to be performed, that 
is, for both rail and highway traffic, and 
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it was quite apparent that there was a 
very substantial capital cost in the 
crossing to make provision for rail serv- 
ice. The design could be greatly sim- 
plified by leaving the rails off the cross- 
ing and continuing to provide rail service 
by ferry. At this stage my colleague, the 
Minister of Transport, and myself, met 
with the Premier of Prince Edward Is- 
land and discussed the problem. It was 
felt that in the light of what might be the 
total cost of the project a re-examination 
must be undertaken immediately. 


And I will refer to it in a moment. At that 
point I made an announcement in the House 
of Commons. 


The department then had to consider 
its position in relation to the tenders re- 
ceived and it was felt that in the re- 
examination which would include the 
possibility of removing rails from the 
crossing, very substantial design changes 
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quent to the department’s decision on the 
present tenders in 1967. A series of meet- 
ings have been held with the consultants, 
and as I have reported to the house ar- 
rangements have been made for the de- 
partment to engage Colonel E. Churchill 
to act as the departmental representative 
in co-ordinating and directing the con- 
sultants in considering the revised de- 
signs and putting the project under con- 
struction as soon as this can be done. 

In the meantime, the approach road on 
the New Brunswick side has been com- 
pleted with the exception of one overpass 
which is under construction. On the 
Prince Edward Island side, construction 
on the approach road is continuing and is 
to be completed this fall. We will be call- 
ing tenders on an interchange for the 
connection of the approach road to the 
Trans-Canada Highway, and as well, an 
overpass over a local provincial highway. 


Now, gentlemen, on May 31 I made a state- 
ment which I think I should perhaps put on 
record. I made this statement in the House of 
Commons and it was simply this. 


in the.causeway portion, bridge and 
provision for marine traffic through the 
crossing should be considered. Rather 
than inhibit our study by attempting to 


minimize changes in the design on which 
tenders were received, it was felt that no 
tenders should be accepted as with the 
magnitude of changes which would be 
considered, it would be inappropriate to 
negotiate with the present low tenderer. 
In this regard, it is important to realize 
that at this stage had a decision been 
made to make an award, the contractor 
would not have been in a position to 
proceed, as he would have to await some 
re-design considerations. Such a position 
would mean that he could do little more 
than commence his mobilization and the 
possibility of his commencing any sub- 
stantial work on placing causeway fill 
was doubtful. Placing of fill in the strait 
may only proceed to a point where it can 
be adequately protected for the ensuing 
winter period so that actual construction 
in 1967 would basically be used in 
mobilization. 


The department has instructed the con- 
sultants to re-examine designs to effect 
simplification where possible, including 
the possibility of providing for highway 
service only. It is hoped that the im- 
proved rate of production on any sim- 
plified design in subsequent years will 
offset any actual crossing construction 
which could have been undertaken subse- 
26860—23 


Hon. G. J. McIlraith (Minister of Public 
Works): Mr. Speaker, I have a brief 
statement to make concerning the North- 
umberland strait crossing. 


The department has completed the re- 
view of the tenders submitted for the 
first section of the Northumberland cross- 
ing. These tenders covered the construc- 
tion of approximately two miles of cause- 
way, extending from the New Brunswick 
shore and in a relatively shallow section 
of the crossing. 


All tenders have been carefully 
analysed. The prices quoted on particular 
components such as the concrete struc- 
ture and durable rock are very much 
higher than anticipated. This wide gap 
between the estimates and the quotations 
received indicates that the whole project, 
as originally designed, would cost a great 
deal more than anticipated. 


For this reason the government has de- 
cided not to accept any of the tenders 
submitted and to reassess the design of 
the project. One factor adding heavily to 
the cost of the present design is the inclu- 
sion of rails on the crossing. The design 
of a crossing combining causeway, bridge 
and tunnel sections was largely deter- 
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mined by the desire to provide both high- 
way and rail transportation on the nine- 
mile link between Prince Edward Island 
and the mainland. Such a design could be 
greatly simplified by leaving rails off the 
crossing and continuing to provide rail 
service by ferry. 


With the elimination of rail service all 
elements of the crossing could be 
changed. For example, on the causeway 
portion it will be desirable to re-examine 
the width, the crest elevation, and the 
need for the concrete superstructure or- 
ginally contemplated. 


e (2:40 p.m.) 


On the bridge portion the double deck 
structure designed to carry the two 
modes of transportation would no longer 
be required. The reduced loading in 
providing for highway traffic only per- 
mits consideration of longer spans and 
fewer pier elements. The design to pro- 
vide for marine traffic through the cross- 
ing would be affected not only because of 
simplified requirements, but also because 
of the removal of the controlling railway 
grades. With freedom to work to the 
higher permissible highway grades, con- 
sideration could be given to a high level 
bridge section for total free navigation, a 
review of the tunnel proposal with re- 
vised grades and ventilation require- 
ments, and a short high level highway 
bridge over a lock. These reviews of de- 
sign will affect the costs of both bridges 
and eauseway and will permit a reassess- 
ment of the desirable lengths of each 
type of structure relative to the varying 
depths of water. 


Before taking the decision not to accept 
the tenders submitted, the Minister of 
Transport and I met with Premier 
Campbell of Prince Edward Island and 
explained to him the considerations in- 
volved in this decision. At his request the 
government has agreed, in its reassess- 
ment of design, to examine whether a 
simplified method of including rails on 
the crossing would be practicable. It was 
made clear to the premier that whether 
or not a decision was finally made to 
provide rails on the crossing, the govern- 
ment of Canada recognizes that there is 
an obligation to provide efficient rail ser- 
vice to Prince Edward Island so long as 
there is any effective demand for such 
service, and the government has every 
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intention of carrying out that obligation, 
regardless of the method by which rail 
ears are transported from the island to 
the mainland. 


Even if a tender award were made now 
on the basis of bids received for the New 
Brunswick causeway section, by the time 
mobilization and preparation of the quar- 
ries were completed the progress on ac- 
tual crossing construction during the 1967 
construction season would be more than 
offset by the improved rate of production 
in subsequent years consequent on a sim- 
plified design. While it is anticipated that 
the redesign will take several months, 
this will not necessarily delay completion 
of the project. 


I would like to conclude by reasserting 
the government’s intention to continue 
with this project. I might add that the 
causeway approach road on _ Prince 
Edward Island will soon be completed, 
and tenders for construction of a highway 
interchange at Albany, P.E.I., are expect- 
ed to be called this summer. 


That was the statement I made in Hansard 
on May 31 as it appears on Page 779 when I 
announced that we were not proceeding to- 
ward that contract for the New Brunswick 
causeway portion. 


The next day I also made a statement deal- 
ing with the commentary that a Mr. 
McCulloch made on the design. This was on 
June 1 and it appears on Page 820 of 
Hansard. If Members want it, I could read it 
into the record here. If not, it can be referred 
to later, if you wish to refer to it. I am in the 
hands of the Committee on that. Would you 
like me to put it in the record at this point? 


Mr. MacDonald (Prince): Put it all together. 


Mr. MclIlraith: I will read the statement, 
then, just as it appears in Hansard. 


Hon. G. J. MclIlraith (Minister of 
Public Works): Mr. Speaker, yesterday 
the hon. member for Queens asked me 
whether the Department of Public Works 
had completed its examination of the 
commentary by Mr. O. J. McCulloch on 
the Northumberland strait crossing and 
whether Mr. McCulloch’s services would 
be utilized in our reassessment of the 
design of the crossing. I indicated that no 
consideration is being given to obtaining 
Mr. McCulloch’s services but that I would 
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make a statement on motions today as to 
the commentary and revised commentary 
sent to the department by Mr. McCulloch. 


The contention of Mr. McCulloch is 
that the crossing should be built in pre- 
cisely the way the Canso causeway was 
built, that is that it should be a solid 
causeway. In all his proposals Mr. 
McCulloch has assumed conditions exist- 
ing as they were at Canso. This is patent- 
ly not the case. The Canso causeway 
crossed a strait approximately three 
quarters of a mile long where changes in 
tidal conditions were not significant al- 
though there were some damage claims. 
The project we are now considering is a 
nine mile crossing located approximately 
in the middle of a 100 mile reach of the 
Northumberland strait. 


While investigating the feasibility of the 
Northumberland crossing the government 
had a complete tidal study made. An 
analysis of this tidal study was made by 
the Liverpool Observatory and Tidal In- 
stitute of England to predict the results 
of placing a restriction in the strait. The 
results of their study, confirmed by 
subsequent model studies, indicated that 
a full causeway would change the tidal 
regimes throughout the strait. The 
changes would be very significant. At the 
_erossing site the average tidal range at 
present is 74 feet, whereas complete clos- 
“sure would increase the tidal range by 
54 feet on the east side and 24 feet on 
the west side. To these changes in tidal 
ranges it is necessary to add the effects of 
storm surges and wind setup. On the oth- 
er hand, if a crossing is designed to pro- 
vide a minimum of 35 per cent of the 
cross-section open to flow, changes in the 
present water level conditions throughout 
the strait are not significantly altered. 


In considering these facts the govern- 
ment had surveys made to consider the 
direct costs which might arise as a result 
of property damage, flooding effects on 
roads, bridges, marine structures and 
dredging, if water levels were changed. 
These, at 1959 values, were estimated at 
$23 million. What these costs would be in 
1967 is problematical, and to evaluate 
them would involve a completely new 
assessment of lands, roads and bridges, 
marine structures and development since 
the survey of 1958-59. What was impossi- 
I ble to forecast or estimate, however, was 
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the extent of potential damage to in- 
dividuals or corporations located in and 
using the strait for marine purposes 
where their facilities and potential devel- 
opment would be affected by changes in 
water levels. Added to this was the 
potential of disturbing the existing condi- 
tions as they may affect the fisheries in- 
dustry which would involve not only 
changes in depth but also water tempera- 
ture conditions and water flow generally. 


Having regard to all these factors the 
government wished to maintain, insofar 
as possible, the existing tidal regime, and 
this is still our judgment. This is par- 
ticularly so when we have carried our 
engineering investigations to such an ex- 
tent that we can provide an opening 
which will maintain the tidal regime. We 
can make provision for ice, and we are 
proceeding on this basis and do not ac- 
cept the alternative of a solid causeway. 


Now, gentlemen, perhaps at this point— 


Mr. MacDonald (Prince): Could I just clarify 
something? 


Mr. MclIlraith: That is all I will put in the 
record, Yes? 


Mr. MacDonald (Prince): In your comments 
on the McCulloch report, were you refer- 
ring to Mr. McCulloch’s second report as well 
as to his first one? 


Mr. Mellraith: Yes. You call it a report; we 
called it a commentary on the consultants’— 


Mr. Macquarrie (Queens): He calls it a re- 
port as well. 


Mr. MclIlraith: Well, I am not sure he does 
in the correspondence he sent with it. 


The letter refers to it as a commentary. 
That is what he calls it in his letter. 


The Chairman: Gentlemen, is it agreed that 
the Minister’s statement be printed as part of 
today’s proceedings? 


Some hon. Members: Agreed. 


The Chairman: We will proceed to a gener- 
al discussion now. 


Mr. MclIlraith: We have Mr. Williams here 
if you want to supplement and describe more 
of the background with perhaps more par- 
ticular reference in an engineering way. 
Perhaps it would be helpful. 
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The Chairman: Is it agreed? 


Some hon. Members: Agreed. 
The Chairman: Mr. Williams? 


Mr. G. B. Williams (Senior Assistant 
Deputy Minister, Department of Public 
Works): Mr. Chairman and gentlemen, I think 
it would be helpful to the Committee if I go 
back—precede the status report given the 
Minister because Public Works actually was 
involved in this project commencing in 1956. 
At that time the Minister of the day (Mr. 
Winters) directed that an economic study be 
made of the cost of operating the ferries and 
in addition to this, based on a suggestion 
made by Mr. O. J. McCulloch to the Province 
of Prince Edward Island, an investigation of 
the availability of rock at Cape Tormentine, 
New Brunswick, one of the terminuses of the 
proposed crossing. This work was undertaken 
and on the basis of the forecast of cost of 
operating ferry service in 1958 and 1959, the 
government undertook a series of studies to 
examine the feasibility of such a crossing. 
The emphasis was on whether or not it was 
feasible to build across this nine-mile strait 
with the ice conditions and the wave condi- 
tions which would exist. A group of consult- 
ants were engaged to do this work and I 
would like to point out that Mr. McCulloch 
was invited to join the group at that time and 
he subsequently felt that he would wish to 
withdraw from the group. 


The consultants were engaged to undertake 
site surveys, preliminary borings in the strait, 
and extend the borings on possible quarry 
sites at Bayfield on New Brunswick’s shore. 
In conjunction with this it was quickly esta- 
blished—at that stage we were thinking of a 
solid causeway—that the construction of a 
full causeway would have a substantial effect 
on the tidal regime and currents in the strait 
and it was necessary to examine and study 
these. The Canadian Hydrographic Service, 
Marine Sciences Branch, of the then Mines 
and Technical Surveys Department undertook 
a tidal survey of the area in 1958, and some 
additional work was required in 1959, and the 
results of these were forwarded to the Liv- 
erpool Observatory and Tidal Institute, Eng- 
land who did an analysis of what would 
happen for various restrictions in the cross 
section of the strait. In addition to this, the De- 
partment of Transport Meteorological Service 
did studies on the meteorological conditions, 
wind conditions, forecasts of ice conditions in 
the Bay of Saint Lawrence and as they would 
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affect the strait. In addition there was a geo- 
graphical survey done by the Department of 
Mines and Technical Surveys of the coastline 
of both New Brunswick and Prince Edward 
Island to arrive at land values and possible 
erosion factors which would affect the coast. 


With the information available, the consult- 
ants then considered proposals for crossing 
the Strait and whether or not a causeway 
could be built, whether a bridge could be 
built, or whether a combination of them was 
capable of being built. As a result of all of 
these tests, studies and examinations it was 
determined that the project was feasible. The 
economics of it were much more indetermi- 
nate, as from work done, there certainly was 
rally no opportunity to do any kind of rea- 
sonable estimate. To ascertain this it was 
necessary to go into detailed designs and a 
great deal more field investigation. 


With this information the government of 
the day considered the project and directed, 
in April of 1962, that a consultant group be 
formed to do detailed field investigations and 
prepare designs for alternative methods of 
crossing the Strait. The designs were to in- 
clude a full causeway, a causeway and a 
bridge, combinations of the two, navigation 
channels of locks and bridges an almost infi- 
nite variety of alternatives. 


I think it is fair to say that when the group 
of consultants commenced their work on this 
they were also informed of and had available 
to them all of the information which had 
been obtained from the additional reports and 
the attitude of the government in respect to a 
desire to maintain the status quo in the Strait 
in so far as tidal regime. It was from this 
base that they started their work. Their re- 
port to the government was made in April, 
1965, and then, in July, 1965, as the Minister 
has stated, the government decided to proceed 
with the crossing. 


An hon. Member: They took their decision 
to proceed. 


Mr. Williams: Yes, this is further back- 
ground information which may be of value to 
the Committee. 


Mr. MacDonald (Prince): I wonder if the 
Assistant Deputy Minister could go a bit fur- 
ther and report on the design changes that 
were made in the fall of last year? I have in — 
mind the additional length to the bridge, the 
reduction in length of the causeway and the 
change in the length of the tunnel. 
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Mr. Williams: Yes; the adjustments made 
at that stage were based on their estimates of 
the cost of causeway for varying depths of 
water and the cost of bridge structures. In 
preparing their designs for the tender call for 
the New Brunswick causeway they took the 
most up to date engineering data they had on 
each element. On the basis of their estimate 
of the cost of the two elements that were 
involved .at that particular stage, it was evi- 
dent that it was cheaper to extend the bridge 
and reduce the length of causeway, so this 
decision was made. 


Mr. MacDonald (Prince): Was the tunnel 
also increased in length? Am I right in that 
assumption? 


Mr. Williams: There was not any lengthen- 
ing of tunnel, to my knowledge. The tunnel 
section was purely on the navigation portion 
and they were not, at that stage, sufficiently 
advanced in design to make a change in the 
length of tunnel. 


The Chairman: Are there any questions? 


‘Mr. Macquarrie: I have some obvious gener- 
al questions for the Minister. One does not 
want to become too disquieted, but I feel that 
we now seem to be faced with a situation 
where we have or are about to have two 
lovely highways heading through open water 
from Prince Edward Island to New Bruns- 
wick with very little concrete—if you will 
pardon the pun—between. 


I would like to know how large a factor in 
the escalating cost is the presence of rails. I 
note the Minister mentioned the larger than 
expected cost of armour stone, and what have 
you. I wonder if, in a general way, your 
Department has yet been able to arrive at 
anything like a realistic figure of the restric- 
tion of costs if the rails should be removed. 


Mr. MclIliraith: I can answer that only in a 
‘general way and, perhaps, I should take a 
‘moment to try to do so. I cannot give the 
precise detail of the costs involved because 
they have to be engineered in more detail and 
they are involved in this redesign that is now 
taking place. So, without trying to crystal- 
gaze what the engineers will find—I am being 
very careful not to do that—I should make it 
‘clear that when you speak of increased costs 
‘on those bids received for the New Brunswick 
side of the causeway, they showed a sharp 
increase in certain elements of the cost. An 
‘analysis made it very clear that the cost of 
. 
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adding the railway on the crossing was a very 
great factor—a very great element—in the 
total cost, much greater than had originally 
been thought at the time the decision was 
taken to proceed with the crossing with the 
rails on it. 


In other words, the increase in cost was to 
a considerable extent—I think this is fair and 
you can check me on this if it is not right—a 
factor in the decision of whether to have rails 
on the crossing. That, perhaps, should have 
more technical elaboration, but you should 
bear in mind that the rails on the crossing 
add two main elements among other smaller 
elements that are required. One is, of course, 
the added weight factor which is very much 
changed from highway and the other is this 
problem of grades. The maximum railway 
grade, as you know, is 1.9 per cent, whereas 
on a highway you can work on a very much 
higher grade—about a 4 per cent grade—with 
good highway construction. Those two ele- 
ments make quite a difference in the detail of 
design. 


Mr. Macquarrie: I would like to concen- 
trate on the section of causeway for which, 
after great consideration, tenders were not 
awarded. What would have been the saving 
had that portion been a portion of a crossing 
project on which rails were not to be built? 


Mr. MclIlraith: Because that is a precise 
question in engineering, I think I had better 
let the Assistant Deputy Minister answer. It 
should be carefully answered. 


Mr. Williams: Mr. Chairman, the section of 
causeway which was tendered was designed 
specifically to carry rail traffic on its crest 
with the view that highway traffic would be 
carried on a precast concrete structure above 
it in order to reduce the width. The tender we 
called was not for a highway crossing, it was 
for rail. It is very difficult to say what portion 
of it would be eliminated because the design 
is completely changed if it is for a highway 
alone. You would then be talking of a differ- 
ent category altogether and this is one of the 
reasons we did not want to go ahead with 
those tenders. There had been a complete 
change in design. It affected the crest height, 
the width of the sections and, of course, what 
would subsequently be the highway section 
which would be carried above it on a precast 


structure. 
Mr. Macquarrie: Would there be any great 


change in this sector of the crossing if ‘it is 
decided to build without rails? I wonder if, in 
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the importance you are attaching to rails, you 
have not been able to arrive at something 
close to a figure on the difference in cost. We 
are all interested in the seemingly great im- 


portance being attached to rails. I had 
thought—here the layman is always at a 
disadvantage—that this particular New 


Brunswick section of the causeway was more 
or less a constant and that you would be 
building a causeway section on that portion, 
or is that erroneous? 


Mr. Williams: No, as I have tried to ex- 
plain, that specific tender was called for a 
railway causeway only. The highway would be 
on an elevated structure above it so it really 
cannot be related to what the cost would be 
for a highway causeway because, again, there 
is a change in crest height and width which 
are the substantial portions of this. 


Mr. Macquarrie: Have you not done any 
calculations on this sort of thing? 


Mr. Williams: No, I did not say that. I said 
that if you are trying to relate them to the 
tenders we have received, I cannot do this. 
One of the reasons we want to re-examine 
that portion of the causeway is that if we 
consider it without rail it may now be cheap- 
er to increase the height and carry the high- 
way on top of the causeway instead of the 
concrete structure we had originally proposed 
on a much smaller causeway. This is precisely 
one of the elements we want to re-examine at 
this stage. 


Mr. Macquarrie: Could I ask if, on the 
whole project, you have anything yet approx- 
imating a figure of the cost of the total cross- 
ing without rails compared with one with 
rails? I seem to think that the poor old rail- 
way part of this project is being tagged as a 
most important factor in this escalating cost. 
It is for that reason and for the general inter- 
est of the public that I would like to get an 
idea of how much a factor the inclusion of 
rails plays in these increased costs, and then 
later, from other factors which seem to have 
escalated rather rapidly. 


Mr. Williams: I think you have to take this, 
also, in the context of what the requirements 
are for each type of transportation. There is 
no argument that an additional transportation 
facility is required for highway traffic and the 
transportation studies which have been done 
clearly indicate that throughout the Atlantic 
Provinces a substantial and increasing re- 
quirement for truck traffic is anticipated. The 
possibility of an increase in rail traffic is not 
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indicated, in this sense. We are talking in 
terms of a project which is to be of 50 to 100 
years’ duration and whether to provide the 
capital now for rail traffic which can be 
managed by the ferry system is one of the 
elements involved in a decision of whether or 
not it is prudent to provide for rails at this 
time. 


Mr. Macquarrie: Mr. Chairman, obviously I 
am not receiving the answers that would be 
helpful. As I recall it, we have this particular 
problem because a major portion of the 
causeway was delayed and the contract was 
not awarded. The reasons given by the gov- 
ernment implied or involved the suggestion 
that a more economical—I am not using their 
words—project might be achieved with the 
deletion of rails. I think we should have some 
approximation in economic terms, not a pro- 
jection of future transportation needs, to 
explain why the invocation of the rail re- 
moval was involved at that particular stage. 


Mr. Williams: In the examination of capital 
costs—and here we have to deal in terms of 
estimates made at various points in time but 
they are relative—it has been our view from 
the basis of the estimates with and without 
rail that the ratio of the rail cost is about one 
to three. If you take it in terms of the capital 
we would put in for the sake of including the 
railway as well as highway, it would be about 
a third. 


Mr. Pugh: I am sorry to interrupt, but do 
you mean it would cost three times as much 
to include the railway? 


Mr. Williams: No, it is the other way — 
around. The railway is one-third of the cost 
of the project. If the two are combined, the © 
railway would be one-third of the total cost. 


The Chairman: Mr. Pugh, have you | 
finished? ; 
/ 
Mr. Pugh: No; that was one of the ques-_ 
tions I was going to ask. In your estimations, © 
have you had discussions with the railways — 
all through the piece about their trucking 
capacity? { 
Mr. Williams: Yes, the railways have been / 
consulted throughout all of these designs, go-- 
ing right back to 1958. They have been in-— 
volved in the discussions in relation to what. 
they would require as a facility. 


Mr. Pugh: Using rails? i 


Mr. Williams: That is correct. 
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Mr. Pugh: In view of the fact that the 
railways are engaged rather heavily in the 
trucking business, were they asked that in the 
event rails are not provided across the cause- 
way what facilities they would use instead? 
Were they asked if they would use trucking 
facilities or the ferry system for carrying rail 
cars? 


Mr. Williams: I am afraid this is in an area 
that is dealt with by the Department of 
Transport. I do not have dealings with the 
railways on this aspect. 


Mr. Pugh: Perhaps the Minister could an- 
swer the question. 


Mr. McelIlraith: This is an area that relates 
to the Minister of Transport’s policy on rail- 
ways, but I think I can give an answer to 
your question, if I understand you correctly. 
The railways now have a crossing over this 
Strait by means of a ferry and if they contin- 
ue the crossing by ferry it will not in any 
way lessen what they are now doing because, 
unlike motor vehicle traffic, apparently they 
do not indicate an expected substantial in- 
crease in rail traffic. So we are working on a 
different factor altogether. 


Mr. Pugh: If there are no rails on the 
crossing, would not a good deal of whatever is 
now transported by the railway across to the 
Island by ferry then swing over to trucking? 


Mr. MclIlraith: I am afraid I cannot give 
you a full and satisfactory answer to that 
question because it gets into the area of cer- 
tain rail studies that deal with rail policy. 


Mr. Pugh: It seems to be extremely impor- 
tant. 


Mr. MclIlraith: I will tidy up the question 
for you if you want to— 


Mr. Pugh: I will put my question this way. 
Whenever railways have gone on strike the 
trucking industry has, not altogether but to a 
great extent, taken over and been able to do 
the job. I am not putting in a brief for truck- 
ing or anything like that, but this has been 
the experience which Canada has seen, not 
only in the mountains, but on the Prairies 
and, I imagine, down in the farthest Eastern 
provinces, as well. Something which should 
be investigated is that if rails are not includ- 
ed on the causeway, will this have too much 
effect on the actual usage of the causeway for 
both passenger and freight vehicles? 
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Mr. Williams: I think it is fair to say that 
the forecasts that have been done on trans- 
portation, even with the railway maintained 
at its present capacity, anticipate a very 
heavy increase in trucking in Prince Edward 
Island, New Brunswick and Nova Scotia. 


Mr. Pugh: Does the forecast show that the 
increase in trucking would be derived from a 
decrease, perhaps, in actual rail freight? 


Mr. Williams: No, and here, again, I am 
speaking from reports I have read of which I 
am not the author nor have I been a party to 
the discussions that took place. However, as I 
read them they do not necessarily indicate 
this would mean that the railways would do 
less business. It is just a case of anticipating 
that a much greater transportation movement 
will take place in trucks. 


Mr. Pugh: I mean on a percentage basis; 
would trucking increase more than rail carri- 
ers? 


Mr. Williams: Yes. 


Mr. Pugh: That was my point. 

I do not want to leave the subject of this 
causeway, but do you know whether any 
study has been made of the causeway be- 
tween the landed portion of the Province of 
British Columbia and Vancouver Island? 


Mr. Williams: Not by the Department of 
Public Works. 


Mr. Pugh: Has any request been made to 
the government? 


Mr. Williams: I am not aware of any spe- 
cific request. 


Mr. Pugh: Has any request been received 
from the Province of British Columbia? 


Mr. Williams: Not to my knowledge. 


Mr. Mcllraith: I am not aware of any such 
request. 


Mr. Pugh: I guess I had better send Pre- 
mier Bennett a telegram. 


The Chairman: Next on my list of speakers 
is Mr. MacDonald followed by Mr. Gauthier. 


Mr. MacDonald (Prince): A few moments 
ago both the minister and the Assistant 
Deputy Minister referred to the fact that no 
increase in rail traffic to and from Prince 
Edward Island was expected. 


Mr. Mcllraith: No, I do not think I said 
that no increase was expected. 
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Mr. MacDonald (Prince): Your actual 
words, I think, were: “We do not expect a 
substantial increase’’. 


Mr. MclIlraith: Yes, that is right. Actually 
we do expect an increase in motor vehicle 
traffic; they are not on the same basis at all. 


Mr. MacDonald (Prince): If you have some 
figures on this, I wonder whether you would 
put them on the record? I do not think it is 
very satisfactory just to have impressions. I 
think it is important to have a statement or 
some statistics for the last 10 years showing 
both truck and rail traffic either by weight or 
by actual number of cars. 


Mr. Williams: That would not be in our 
province, really. We would have to get those 
figures from the Department of Transport and 
I will find out whether they are available. 


Mr. MacDonald (Prince): I think it is im- 
portant to get these figures because it seems 
to me that an essential decision on whether or 
not there are rails on the causeway is depend- 
ent upon some factors you might claim are 
not under your jurisdiction, but will certainly 
affect the over-all situation of Prince Edward 
Islanders which, I would hope, is part of the 
primary concern for constructing the crossing 
in the first place. 


Mr. Williams: That consideration and re- 
view is done by an interdepartmental com- 
mittee under the chairmanship of the 
Department of Transport for which this 
Department and the Department of Finance 
provide information. 


Mr. MacDonald 
already available. 


(Prince): Studies are 


Mr. McIlraith: That is right. 


Mr. MacDonald (Prince): In fact, I have one 
right here that was published just a few 
weeks ago and, I believe, the Maritime 
Transportation Commission did an extensive 
study on this. 


I would like to go back and review because 
I am under the impression that about three 
years ago there was a great deal of discussion 
about whether or not there would be rails on 
the crossing. Indeed, it is my impression that 
a decision was taken not to have rails on- the 
crossing and then at a later date, before the 
actual announcement in July, 1965, the deci- 
sion was reversed or, at least, it was decided 
that due to further facts that had become 
available it would be necessary to include the 
rails on the crossing. Is that correct? 
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Mr. Williams: I am not aware of any deci- 
sion taken that there would not be rails. 


Mr. MacDonald (Prince): Perhaps this was 
during the stage the consultants were work- 
ing on it, but there certainly was that impres- 
sion abroad in the Maritimes and, indeed, 
there was quite a bit of: public debate for a 
period of time about whether or not there 
would be rails. More statements were made 
for a time that there would not be rails and, 
finally, it was implied very definitely that 
there would be rails. 


Mr. Williams: I am not aware of any deci- 
sion not to put them on the crossing. 


Mr. MacDonald (Prince): Am I right in 
assuming that there was considerable discus- 
sion regarding this during that period of 
time? 


Mr. Williams: Yes; when the interdepart- 
mental committee was considering the eco- 
nomic feasibility of this, of course they had 
to consult with the railway. 


Mr. MacDonald (Prince): That is right. 


Mr. Williams: They also had to consult with 
this Department to provide cost estimates for 
the various elements. 


Mr. MclIlraith: There is one difficulty run- 
ning all through this project in that there has 
been a great deal of speculation and assump- 
tions were made long before decisions were 
taken because of the high interest in the proj- 
ect. While there may have been something 
that caused the start of speculation on the 
subject, the speculations were not founded on 
fact. We have this all the time; we have had 
it during the last few months. A great many 
things have been written and said that were 
not based on fact. Some of them were made 
true by subsequent events and other were 
not. 


Mr. MacDonald (Prince): Two of the as- 
sumptions that were made in July, 1965, were 
that construction would be generally complet- 
ed by late 1970 and that roughly $30 million a 
year would be spent. One only has to check 
the estimates or the actual expenditures to 
realize that the figures fall far short of $30 
million a year and except for brief references 
both to the press and to the House early in 
1966 neither the Minister nor any other mem- 
ber of the government has implied that the 
completion date would be later than 1970. In 
fact, the Minister of Transport very recently 
implied that no completion date had ever been 
given. 
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Mr. MclIlraith: That is right. 


Mr. MacDonald (Prince): I would like to 
put on the record, Mr. Chairman, right now— 


Mr. MclIlraith: Just before you do that I 
want to make it very clear that that is one of 
the assumptions you will not find in the state- 
ment we made. 


Mr. MacDonald (Prince): I would like to 
read the press release from the Prime Min- 
ister’s office of July 8, 1965. I would like to 
place it on the record because I think it forms 
a valuable part of the background of this 
discussion. 


Office of the Prime Minister 
Press Release 


Date: July 8, 1965 For Release. 10:00 
a.m. 


The Prime Minister announces that 
tenders will be called this year for con- 
struction of a combined tunnel, bridge 
and causeway to span Northumberland 
Strait between New Brunswick and 
Prince Edward Island. 


Estimated cost of the nine-mile struc- 
ture will be $148 million. Construction 
will take at least five years. 


The announcement, made by Mr. 
’ Pearson in association with the Honour- 
able J. Watson MacNaught, Minister of 
Mines and Technical Surveys, culminates 
10 years of detailed study and fulfils 
what many have considered an important 
part of the terms under which Prince 
Edward Island entered Confederation in 
1873. 


Engineers describe the project as one 
of unparalleled complexity. 


Three sections of causeway will be 
combined with a three-mile bridge and 
almost a mile of underwater tunnel to 
provide both rail and road access from 
the mainland to the island. The precast 
concrete tunnel will be under a shipping 
lane 1,000 feet wide and a minimum of 32 
feet deep. 


No crossing has ever been attempted 
over a comparable distance where tidal 
conditions, weather and ice were equally 
severe. The only project approaching the 
Northumberland crossing in scope is the 
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14-mile crossing of Chesapeake Bay in 
Virginia. The Canadian project, however, 
as well as coping with unparalleled tide 
and ice problems will provide both rail- 
way and highway connection. 


First tenders will be called in December. 
Work is scheduled to begin next April. 
With maximum progress, work will be 
completed in late 1970. Approximate ex- 
penditure for each year will be $30,000,- 
000. 


This is dated July 8, 1965. I could go on to 
read in greater detail the technical aspects of 
the causeway, if you wish, but I think that is 
the important part that pertains to our dis- 
cussion at the moment. 


Now that impression was gained by a great 
many people because it was made by the 
Prime Minister in July of that year, before 
the political press became more apparent. It 
would seem to me that if there is confusion or 
misleading reports, it is partly because of 
statements such as that one. 


I would like to return for a moment to our 
specific discussion of the rails because I think 
this is a critical question, and I am glad to 
know that the government of Prince Edward 
Island are as deeply concerned as we are 
about the possible removal of the rail from 
the Northumberland Strait crossing. 


Mr. Williams: May I interrupt you sir, for 
just one moment. On the statement that you 
read from, the qualifications were: “at least 
five years” and $30 million, with maximum 
results. 


Mr. MacDonald (Prince): That is right, but 
it also says this: 
With maximum progress, work will be 
completed in late 1970. 
Is that right? 


Mr. Williams: It qualifies. 


Mr. MacDonald (Prince): There are lots of 
qualifications, Mr. Williams. It also says: 


Approximate expenditure for each year 
will be $30,000,000. 


I would suggest that $10 million or $15 mil- 
lion, is an estimate far from $30 million. And 
the year previous to that it was even less; it 
was something in the order of $1.5 million. I 
do not believe, and I do not think you would 
argue the fact, that expenditures of this size 
included in estimates over the past two years 
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would in any way, shape or form, ensure the 
completion of a project of this nature by 1970. 
One might even question by 1975. 


Mr. Williams: As I say, the completion date 
was qualified; it would be at least that. That 
is all I can say on that. 


Mr. MclIlraith: This subject was dealt with 
again in Charlottetown, where there was a 
great deal of publicity, and it did not seem to 
get picked up. But it was very firmly put out 
by television and radio and to a rather sub- 
stantial meeting with all members from the 
Island present to hear it. I want to just read a 
sentence from my own remarks on that occa- 
sion, and these were amplified. 


For that reason I must make myself quite 
clear. We will proceed with all due speed, 
but under no condition will we consider 
compromising the quality of this magnifi- 
cent project for the sake of a schedule. 
We realize the complexity of the under- 
taking, and we know we will face all 
sorts of problems along every inch of the 
nine mile crossing. 


I could perhaps dig up other references in 
that July 12 or July 13 meeting. 


Mr. MacDonald (Prince): And then you de- 
ferred the causeway in the fall of that year to 
the March of this year, and it has now been 
deferred indefinitely. How does that match up 
with your statement— 


Mr. MclIlraith: We did not defer it. It is 
proceeding precisely in accordance with the 
statement, and this is one thing that is clear 
on this Northumberland crossing. We have 
been on the statement and consistent with 
ourselves throughout, and you will see that if 
you check the documentation. I think the best 
evidence of that is from your own statement 
on the question of privilege in the House of 
Commons some days ago. Anyone who reads 
that carefully and with attention will see how 
accurate we have been in all this. In the 
actual document we said we expected to call 
tenders for the New Brunswick part of it at 
the end of 1966; we actually called them in 
the early part cf January, 1967. If anyone 
suggests that is off schedule on a project of 
that complexity, certainly the engineers and 
the people in the industry do not. 


Mr. MacDonald (Prince): Am I not right in 
suggesting that that section of the causeway 
that was supposed to have been called last 
fall was the section that should have been 
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called last spring, with a start on construction 
last summer? 


Mr. Mcllraith: No. You are not at all cor- 
rect on that. 


Mr. MacDonald (Prince): When was that 
construction to have begun originally—and I 
do not mean after one or two of the defer- 
ments or rescheduling, or whatever they are 
referred to as. 


Mr. Williams: On July 14, 1966. The first 
major tender call will be in the fall of 1967. 
We are not in a position to give precise dates, 
In general, the tender call here will be in the 
order of two months. 


Mr. MacDonald (Prince): No, I do not mean 
that period. I mean back even earlier than 
that, because that was after the remarks of 
the Minister of Finance in his budget about 
this business of rescheduling. I mean original- 
ly, in July and later when the sod was turned 
in November, when it was contemplated that 
you might be able to finish it in late 1970. 
What then was the time scheduling on that 
date? 


Mr. Williams: The Department has never 
said they would finish it in 1970. 


Mr. MacDonald (Prince): That is no prog- 
ress, late 1970. 


Mr. Williams: It could, but never has said 
that it would finish it in 1970. 


Mr. MacDonald (Prince): Why was the date 
1970 used then? This is a ridiculous kind of 
semantic game. 


Mr. Williams: Well it is the case that when 
the project was initially announced it was felt 
that with the maximum of progress it could 
be, and that was the case at that time. 

CL) (IVS Gy elsioal..) 


(Translation) 


Mr. Gauthier: My question is for the 
Minister. First and foremost, we are interest- 
ed in knowing what it is going to cost... 


The Chairman: Would you please wait a 
moment, Mr. Gauthier? 


Mr. Gauthier: First, we are interested in 
finding out the cost. We have just heard some 
rather conflicting opinions expressed. If my 
understanding is correct, that it is going to 
cost about $200 million to serve a population 
of about 250 thousand then I feel that the 
project is unacceptable. The Minister told us 
a short while ago that in 1959 the cost was 
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estimated at $23 million. I would like to 
know, first, whether this amount refers to the 
total cost of the project, including roads and 
railways? 


(English) 


Mr. MclIlraith: First of all, I would like to 
clear up one point. I do not think this project 
should ever be treated as something to serve 
the one hundred thousand people living on 
the Island only because it is something quite 
different than that. It is connecting two prov- 
inces that are not able to be connected by any 
other land means. We have never approached 
it from the point of view of a service only for 
the benefit of the Island people because any 
revenue accruing from the benefit of the 
crossing will be shared as well by those off 
the Island. I want to clarify that part of what 
I take was inherent, if I understood the trans- 
lation correctly, in the early part of your 
question. 


Mr. MacDonald (Prince): Mr. Chairman, 
could I just interject and add to the Minis- 
ter’s statement. In respect of the justification 
for this project, may I remind you of the 
tremendous subsidy that is presently paid an- 
nually by the government to upgrade the fer- 
ry service which, hopefully, would be reduced 
or abandoned altogether with the construction 
of a crossing. 


Mr. Mcllraith: Yes, that is right. Also, there 
is the obligation—I do not know whether you 
call it implied or not but it certainly is a very 
real obligation to me—to provide access to 
the mainland, which is inherent in confedera- 
tion if you have studied the arrangements at 
that time. 


Turning now to the $23 million—and per- 
haps Mr. Williams or Mr. Lalonde will add to 
my comment that amount was, in the original 
estimate, the amount of capital cost required 
to add the railway facilities. I am sorry; per- 
haps I should have that more fully and better 
technically explained by Mr. Williams, be- 
cause it may be the key to the whole thing. 


Mr. Williams: Mr. Chairman, the $23 mil- 
‘lion referred to the costs which would be 
paid. It would be the actual cost or the value 
of lands which would be flooded on the shore- 
lines if a full causeway was built because, 
with the change in tide, the increase of water 
levels at various points along the coast would 
flood out private properties cottages, wharf 
structures and so on. It was not the cost of 


the project. 
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(Translation) 


Mr. Gauthier: We may therefore conclude 
that this $23 million did not cover the con- 
struction itself, but only the damage caused 
by the construction. 


(English) 


Mr. Williams: No, it is not necessarily the 
total damage. It was an assessment of the 
values of the lands and the facilities that 
would be flooded at that time if we proceeded 
with the full causeway. 


(Translation) 


Mr. Gauthier: To return to the matter of 
the cost of the project, does the Minister 
agree with the opinions expressed a short 
while ago, that it is going to cost $23 million a 
year for five years? 


(English) 

Mr. Williams: $150 million is the esti- 
mate of the project in July of 1965 when 
it was announced by the Prime Minister—$30 
million a year for five years— 


(Translation) 


Mr. Gauthier: I would like to know one 
further detail. The Minister told us that on 
the New Brunswick side the causeway would 
be 2 miles long out of a total length of 9 
miles. I would like to know whether the 
causeway is to be as long on the Prince Ed- 
ward Island side? Also, I would like to have 
specific details on the length of the cause- 
ways, the bridge and the tunnel. 


(English) 
Mr. Williams: Mr. Chairman, perhaps Mr. 
Clarke could obtain the elements. 


Mr. G. T. Clarke (Chief Engineer, Depart- 
ment of Public Works): I am indicating on a 
map the causeway section coming off from 
the New Brunswick shore; then you have the 
bridge section; then an island which is like a 
causeway, where you make your transition 
from the bridge; then your tunnel section; 
and then you come up on a ramp section or 
causeway coming out of the tunnel. 


(Translation) 

Mr. Gauthier: With regard to the middle 
section, what is the distance separating the 
two causeways? 
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(English) 

Mr. Clarke: Eighteen thousand seven hun- 
dred and fifty feet, which is three and a half 
miles. 


Mr. Gauthier: And the tunnel? 


Mr. Clarke: The tunnel is 7,000 feet, which 
includes your approaches getting into it. It is 
4,000 feet between ventilation towers. 


Mr. MclIlraith: Perhaps you should explain 
the significance and importance of the rail- 
way grades that are required. 


Mr. Clarke: I am indicating where you 
come off the bridge. The highway is carried 
on the top chord of the bridge, the railway on 
the bottom chord. The highway could have a 
four per cent grade; the railway is coming 
down about to 1.9. In the tunnel section the 
railway rules at 1.9. To determine the length, 
you want 32 feet of water over the top of the 
tunnel, so this point becomes fixed. Then 
from that point you run out your grades in 
each direction to come up to the land. This is 
a cross section of the tunnel, two highway 
lanes and the railway in the centre, coming 
out the causeway approaches, your tunnel, 
and then as you come up out of the tunnel. 


(Translation) 


Mr. Gauthier: I am now speaking once 
again to the Minister. The cost which you 
quoted us, estimated at about $150 million in 
all, is simply the cost of a roadway. Are you 
therefore going to do away with the railway 
and construct only a roadway which will cost 
$150 million? 


9 (11:02 a.m.) 


(English) 

Mr. Mcllraith: No, no decision has been 
made—and I want to make that very clear 
—to delete the railway. The bids received 
showed that after allowing for the increase 
there is in construction costs—allowing for 
those elements—there was still a very sub- 
stantial increase in costs; the cost of the proj- 
ect had sharply increased. What is now being 
done is to examine the design in detail to see 
what the costs will be with various modifica- 
tions of the design, including those with no 
rails on it. But when I spoke about the gov- 
ernment having decided not to accept any of 
the tenders submitted and to reassess the de- 
sign of the project—I went on to speak about 
the cost, including rails and the crossing—I 
said that it appeared that it was going to be 
much higher. I quote, in reference to our 
discussions with Premier Campbell. 
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At his request the government has 
agreed, in its reassessment of design, to 
examine— 


and this is an element that seems to have 
been overlooked. 


—whether a simplified method of includ- 
ing rails on the crossing would be practi- 
cable. 


I do not want to try to define that at this 
time, but the kind of thing you should think 
of is whether it is feasible and does anything 
really substantially favourable to your costs. I 
do not know whether the possibility of a 
railway crossing that would be used, say, only 
certain hours of the day, would be feasible or 
not because I have no idea, but it may well be 
because that element has not been assessed. If 
you were to ask me what the effect on the 
cost of doing that would be, I could not give 
it to you. That is also being reassessed be- 
cause from the point of view of use of the 
crossing a number of hours a day, I think I 
could say, would be fairly reasonably accepta- 
ble to the railway interest and to the users of 
the railways if it meant getting them on there 
and was otherwise acceptable. 


As I said, that particular phrase in that 
statement seems to have been overlooked. 
Now there may be nothing in it, I do not 
know at this stage. 


Mr. Macquarrie: Could I ask a supplemen- 
tary? What was the position of the govern- 
ment before the request of the Premier? 


Mr. MclIlraith: Well, just exactly what is 
contained in the statement. We are going to 
reassess. 


Mr. Macquarrie: In other words, without 
rail. 


Mr. MclIlraith: No, no. We are going to 
reassess all the costs to ascertain whether 
there was any way of redesigning this to 
reduce the costs, and also, in the light of the 
experience with the bids—we had four bids 
from very good combinations of contracting 
firms—to reassess the cost of the whole proj- 
ect with or without rails, or in variations— 
changes in design consequent on what the 
actual bids revealed as to what the costs 
would be. 


Mr. Macquarrie: In that case, what was the 
purport and value of your expression: “at his 
request, we agreed to” if you were in fact 
going to do it anyway? 
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Mr. MclIlraith: No, I did not say that. What 
he requested was here. I think the statement 
is precise. We gave him the whole considera- 
tions; we gave him the full information, 
which we have given the committee. He asked 
—TI will read it again: 


At his request the government has 
agreed, in its reassessment of design, to 
examine whether a simplified method of 
including rails on the crossing would be 
practicable. 


Mr. Macquarrie: What would you have 
been examining had he not requested that? 
This is what I would like to know. 


Mr. MclIlraith: The whole design, to get the 
costs within some area that would be reasona- 
ble, and this would involve whether the tun- 
nel should be lengthened or shortened, the 
bridge lengthened or shortened, whether 
there is a way of eliminating one factor;—a 
complete reassessment of the design to get at 
these costs in light of the known costs as 
revealed by the bidding, and translated into 
the other elements of the crossing rather than 
just on the causeway section on the New 
Brunswick side. 


Mr. Macquarrie: Well, I would like to know 
what was added to your reassessment process 
by his request? 


Mr. MeclIlraith: Exactly what it says here: 
_At his request the government has agreed 
in its reassessment of design, to examine 
' whether a simplified method of including 
rails on the crossing. . . 


Mr. Macquarrie: You were not going to do 
that before he requested it? 


Mr. MclIlraith: No, it had not been done 
before, and had not been envisaged in the 


reassessment, and it was a new element that 
he requested. He said: “Now in doing this 


make very sure you see whether there is not 
a possibility of getting—the term I have used 


_there—a simplified method or restricted use 


of the railways’. It is “restricted use of the 
railways”. This is what he suggested and we 
agreed to do that for him because he was 
pressing very hard. 

| 


Mr. Macquarrie: So that you were consider- 
ing either an ordinary, shall we say complex 
use of railways or no use of railways? 


Mr. MclIlraith: That would be right, an or- 
dinary use of railways or no use, yes. 


Mr. Macquarrie: I see; thank you. 
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Mr. MacDonald (Prince): Mr. Chairman, I 
have a further supplementary on this very 
point. In analysing this simplified design, are 
you not still faced with the same factors you 
were anxious to avoid, those of grade and 
weight? 


Mr. MclIlraith: Yes, you will be facing those 
same factors, but remember we are now fac- 
ing them in the light of a pretty good pattern 
of costs for the different factors. We know, 
for instance, when you come to the ap- 
proaches to the tunnel there are certain types 
of construction to go in there. We know we 
can project what certain parts of that work 
will cost much more accurately than we could 
before. It is dangerous for a layman perhaps 
to analyse these things, but it is fair comment 
to say that some of the factors in the bids 
were exactly on the original estimates, and 
some of the factors were sharply out from the 
original estimates. And you have to assess the 
other elements in the total cost in relation to 
those factors that were out and were sharply 
increased. This is the point. 


Mr. Loiselle: Mr. Chairman, I have a simple 
question to ask. Instead of having two sec- 
tions of tunnel, was any study made of having 
only a bridge from New Brunswick to Prince 
Edward Island? In other words, would the 
cost be different, sir? 


Mr. Williams: It was examined and studied 
in the initial study and the cost, as forecast at 
that time, was substantially higher than a 
combination of them. 


Mr. Loiselle: Higher? 


Mr. Williams: Yes, because on the relative- 
ly shallow portions you get into a situation 
where a causeway becomes relatively cheap. 
As you get into deeper water, of course, the 
causeway becomes progressively more costly. 


(Translation) 
The Chairman: Mr. Gauthier. 


Mr. Gauthier: Mr. Minister, may we still 
assume that, even with the simplified method 
you mention with regard to the railway, it 
will still require at least a third of the total 
cost to instal this railway. 


(English) 


Mr. MclIlraith: For a normal operation that 
is about right. 


Mr. Isabelle: Mr. Chairman, I have a few 
questions. This is a joint.program? 
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Mr. MclIlraith: No; it is a federal govern- 
ment project. 


Mr. Isabelle: If you simplified the method 
in your reassessment, does that mean you are 
going to have a mini-causeway and a mini- 
railway? 


Mr. MeclIlraith: I cannot forecast what engi- 
neers will come up with and recommend. 


Mr. Isabelle: We know very well today that 
railway transportation is an obsolete ‘thing. I 
imagine that within the next 15 years rail- 
roads will disappear. I hope that the govern- 
ment, in its projection, will delete this thing 
today in order to avoid a repetitition of what 
happened in respect of the Pont Jacques 
Cartier, Montréal—the tracks are still there 
but are never used. I can visualize the good 
old interprovincial bridge right across here 
with tracks on it not being used. I think this 
means of transportation is going to be re- 
placed in the near future by some other 
method. 


Mr. MaclIlraith: Well, I do not know that I 
could agree with all that. I am aware of the 
rapidity of change in these things, but we 
have assumed, from our information, that the 
Island needs the railway. That assumption 
has not been made idly; it has been made on 
an assessment of these factors. 


Mr. Isabelle: Yes, but this is only to reduce 
costs, as was said. You are caught between 
putting the rails on or not putting them on. 


Mr. Mcellraith: We are caught between 
providing the railway service this way, if the 
capital cost of doing so makes it economically 
reasonable and providing freight crossing by 
ferry for the railways. But we have always 
assumed that we have to provide that railway 
crossing, that they need the railways and they 
are using it, and that this is going to continue. 
We have not made any other assumption and 
that assumption has been made, as I say, not 
idly but on information fed in by the Trans- 
port Department experts and the railway 
people. 


Mr. Isabelle: You are subsidizing the ferry 
transportation, then. 


Mr. Mcllraith: Yes, very heavily. It is very 
costly. 


Mr. Isabelle: Is it a very costly business? 


Mr. MclIlraith: Yes. 
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Mr. Isabelle: It would be cheaper by mini- 
rail. 


Mr. MclIlraith: Well, I do not like the word 
“minirail” in this context. This is a big, com- 
plex project and I do not think there is any- 
thing “mini” about it anywhere. It is a real 
tough one that is going to take good, sensible 
judgment and good application to do it the 
right way in the best interests of the country 
and that is what we mean to do. 


An hon. Member: Good engineers. 


Mr. MclIlraith: Well, we think we have 
good engineers. 


Mr. Isabelle: The last question, Mr. 
Minister, is can you tell us how long it is 
going to take to re-assess the whole affair? Is 
it going to take 25 years? 


Mr. MclIlraith: No. 


Mr. Isabelle: Because in the matter of 
bridges our experience around the area is 
that it usually takes 25 years. 


Mr. MclIlraith: You are speaking of the 
bridges around here. We have no problem of 
having to get the concurrence of all govern- 
ments as we do for the bridges around here. 
This is a federal project and we get good 
co-operation from the provincial governments 
and we keep them fully informed. But basi- 
cally it is a federal project and that means, in 
the decision-making process for getting on 
with the engineering and so on, we do not 
have the delays that we have in the bridges 
or prospective you have in mind. 


Mr. Isabelle; In other words, we could say 
that when it is solely a federal project it 
takes less time to accomplish. 


Mra Melliraith:1 think sthat, 1S wamcalt.sas-— 
sumption. 


(Translation) 
The Chairman: Next to speak will be Mr. 


Leblane (Laurier), followed by Mr. Mac- 
Donald (Prince). 
Mr. Leblanc (Laurier): The lLouis-Hip- 


polyte-La Fontaine tunnel-bridge was opened 
recently in Montreal and, from what I learn 
here about your tunnel-bridge, it would seem 
that the processes used in constructing the 
tunnel, that is in constructing the tunnel 
away from the water, or as the “old-timers” 
used to say “dans leau, en cale-séche” in 
dry-dock—would be almost the same. 
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Yet, the Louis-Hippolyte-La Fontaine tun- 
nel-bridge is obviously much shorter than the 
one which you are here proposing to con- 
struct. Do you intend to use the same process, 
namely the caisson process, for the construc- 
tion of the Northumberland tunnel? 


Mr. MclIlraith: I attended the opening of 
the tunnel about which you speak and I do 
not see anything comparable between the 
tunnel you were talking about and the one 
involved in the crossing. For instance, all you 
have to do is to drive a car through the 
Louis-Hyppolite-La Fontaine tunnel and you 
will notice the grades at once. The signifi- 
cance of the difference in grade involved is 
apparent immediately. There is also the dif- 
ference in length and depth of water to con- 
sider. They are quite different and perhaps 
Mr. Williams should follow up my answer 
and give further details. 


Mr. Williams: Mr. Chairman and gentlemen, 
in the method by which a pre-cast element 
would be floated out and sunk in dredged 
channels are covered, the basic principles 
would be the same. As the Minister has men- 
tioned, there are substantial differences in 
terms of location and in terms of require- 
ments. The present scheme involves a rail as 
well as a highway vehicle crossing so that you 
add to the ventilation problem. As the Min- 
ister has mentioned, the problems are great. 
It is a longer section. 


Mr. MclIlraith: We must consider the kind 
of weather in the straits. 


Mr. Williams: Yes. 


Mr. MclIlraith: In doing construction in the 
straits the weather there is not comparable to 
that in Montreal. 


Mr. MacDonald (Prince): Mr. Chairman, 
some comments have been made about the 
possible eventual expiry of rail transport in 
this country which I think is likely rather 
short-sighted no matter what part of the 
country one is speaking for. In fact, when I 
was conferring with my colleague to the left I 
reminded myself of the considerable studies 
that are now going on which might result in a 
radical change in rail traffic. It might mean 
travel at many hundreds of miles an hour by 
air jet, perhaps, or something of the nature of 
a hovercraft. So I think a rail traffic in some 
form or other will be with us for a long time 
to come, particularly in the movement of 
heavy goods. 
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A number of factors that make it par- 
ticularly relevant to Prince Edward Island I 
would like to put in here, because I think 
they are important. We do move a substantial 
amount of rail traffic every year. Incoming is 
a lot of bulk fuel, fertilizer, various heavy 
equipment, construction materials, gravel, 
steel and that kind of thing. Outgoing we 
ship, of course, our major export potatoes, 
other forms of vegetable produce and a small 
amount of fish. 


One of the unique problems for Prince 
Edward Island is the fact that we move al- 
most as many empty cars on and off the 
Island as we do loaded ones; simply because 
it is almost impossible to consider moving a 
full car off the Island, taking it to its destina- 
tion, unloading it, loading it again with 
something for Prince Edward Island and 
bringing it back. 


To support that statement, in the years 1959 
to 1964 there was an average of approximate- 
ly 28,000 loaded shipments either to or from 
the Island, but a total of 55,000 cars actually 
were moved, so that some 27,000 empties 
were carried either to or from the Island. In 
checking a more recent year, I see that about 
15,000 loaded cars came to the Island so we 
would have this tremendous problem if we 
had to convert wholly to trucks. 


I know of very few shippers who would 
think it economical to load a truck, say in 
Charlottetown or Summerside, move it to 
Montreal, Toronto or Boston and then bring it 
back empty. Even to ship with a 65 per cent 
baek freight would considerably increase the 
cost. In making just a rough computation, 
with a 65 per cent back freight to Toronto or 
Montreal we will be faced with the prospect 
of at least doubling our shipping costs and, at 
certain times and with certain materials, we 
would, in fact, treble our transportation costs 
to and from the centre of Canada. 


If one does not think this would be dis- 
criminative, one only has to consider the diffi- 
culties we have in being competitive with the 
present system of freight subsidiese for traffic 
that moves to and from the Maritimes and 
particularly Prince Edward Island. So there 
are special problems that certainly will have 
to be taken into account. 


Another general area I would like to com- 
ment on is the proposal the Minister made in 
the House, and again today in the Committee, 
that one of the possibilities is the construction 
of a crossing which would eliminate rails al- 
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together and the establishment, then, of a 
limited ferry service for rail transport. I 
should very much like to know the views of 
the Canadian National Railways on this sub- 
ject because I have been lead to believe they 
have some very strong views that this would 
be a very difficult service for them to operate 
and if it were necessary for them to operate 
this service they would see it not as operating 
a “ferry” but “ferries,” because they could 
not consider operating one ferry. It would 
just not be practical from their standpoint. 
They certainly would need to have a second 
ferry to cope with the heavy traffic seasons, 
the dangers of breakdown from time to time 
and the annual refit. 


I think extensive study should be given to 
this matter, not only by the Northumberland 
Consultants who are basically in the field of 
construction, but by such groups as the 
Maritime Transportation Commission, this in- 
telligence unit that produced a recent trans- 
port study. There is a danger that we might 
end up by paying a substantial price for the 
construction of a crossing and also inflicting 
on the government a yearly subsidy for rail 
transport. The only hopeful sign for a govern- 
ment would be for the rail to be phased out 
eventually which would certainly not be ei- 
ther hopeful for or helpful to Prince Edward 
Island. So we are faced with a very substan- 
tial problem here. 


I am also a little bit dubious about the 
proposal for the simplified design because it 
seems to me that basically you are not going 
to reduce your costs greatly. If you go for a 
simplified design you are still going to be 
faced with the problem of grade and you are 
still going to be faced with the problem of 
weight. You will eliminate the double section 
which we talked about in terms of the bridge 
and causeway portions, but I do not think you 
would radically change, the sections of the 
tunnel because it would not be affected mate- 
rially. 


So we will be affecting two portions of the 
crossing only and these two portions would 
not be affected substantially. I think it is a bit 
of a wishful-thinking enterprise to consider 
that this is a possibility and I would be inter- 
ested to know, even at this early date, what 
difference there would be. I realize I cannot 
get a figure here, but perhaps you could esti- 
mate a percentage difference between the cost 
of the rails on a simplified design and the cost 
of the rails on the design that we have been 
working with until now. 
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Mr. Williams: Mr. Chairman, if I could 
speak to the first point about the necessity for 
looking at the total transportation system, this 
is being done. The reports to which you refer 
are the basis on which we are looking at this 
and the use of railways, and certainly is dis- 
cussed not by Public Works—we are interest- 
ed in the construction part—but by Trans- 
port. This is part of their over-all look. It 
has to be examined when we have our figures 
for the construction of this and the alterna- 
tives. 


Mr. MacDonald (Prince): Is it also true to 
say, Mr. Williams, that there will be oppor- 
tunities for contacts with the Transportation 
Department of the provincial government and 
the Maritime Transportation Commission, 
which would have a great deal of information 
and be in a very strong position inasmuch as 
they would be materially affected by changes 
of this kind. 


Mr. Williams: I know there is contact be- 
tween the two. Obviously ‘there is in the 
preparation of all these reports. I am quite 
sure there are these contacts but it has not 
anything to do with me, particularly. 


On ‘the question of price for the simplified 
railway, as you said I cannot give an estimate 
and I cannot even give a ratio because of the 
very points you have raised. At this stage we 
do not know what the simplifications are. We 
cannot do it until we get to the railroad. What 
is acceptable to them? What can they do? So 
at this stage I just cannot give you any idea 
what this would be, but it is another idea and 
we will examine it. 


Mr. MacDonald (Prince): One thing has not 
been mentioned and I am anxious to have it 
mentioned to make sure that it is still part of 
the project. When the project was announced, 
and again last summer when the project was 
elucidated in some detail at the sessions in 
Charlottetown, it was mentioned that provi- 
sion will be made on the whole of the cross- 
ing in the first instance for two lanes of 
traffic and, in the foreseeable future, the ex- 
pansion without great cost to four lanes. I 
presume plans call for width all along the 
bridge, causeway and tunnel for this provi- 
sion. Is it still considered that this provision 
will be kept so that, say, in the space of the 
next 15 to 20 years—I am thinking particular- 
ly of the tremendous tourist traffic that oper- 
ates in the summertime—we will be able to 
expand to these four lanes? 
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Mr. Williams: This is still a factor for con- 
sideration. It has affected the design substan- 
tially and now we are looking at the cost. We 
have to examine what the provision for the 
expansion costs, what it is relative to capital 
now or the possibility of. capital at a later 
date, so all this will be part of the cost study. 


Mr. Macdonald (Prince): But am I not right 
in suggesting that if provision is not made 
now for an eventual widening to four lanes it 
will be next to impossible to do, or so 
prohibitively expensive that the likelihood of 
its being considered at a later date will be 
extremely doubtful? 


Mr. Williams: That is my impression of it. 
That is why the design was put out the way it 
was for the first stage. It would be relatively 
easy to expand at a very low cost and we will 
have to examine this again. But I am not 
going to predict at this stage what eventual 
design we will come up with on re-examina- 
tion, but certainly the element will be in 
there for a two lane highway with the cost to 
expand to four lanes. 


Mr. MacDonald (Prince): You said that in 
the earlier design it was relatively easy to 
include the four lane possibility. Are you sug- 
gesting that if we lower the top of the high- 
way from the second deck to the first deck we 
would, perhaps, make it much more expen- 
sive to consider this possibility than it was 
previously? 


Mr. Williams: I cannot say, flatly, that it 
will, but as an example if you have a solid 
causeway, obviously if you are going to pro- 
vide for two more lanes you have to provide 
another 30 feet of width initially. In the case 
of a bridge, that was one of the reasons the 
first causeway contract was called out on a 
_narrow causeway with the railway on the 
bottom and carrying a highway up above, 
because you could cantilever out two more 
lanes on a bridge structure and it is relatively 
simple. 


All of these alternatives have to be re- 
examined; can we save money by any of 
these alternatives, or can we not, in the light 
of the prices we got? 


Mr. MacDonald (Prince): So, this is another 
interesting factor. In attempting to save 
money by the exciusion or the simplifying of 
rail traffic we may, in effect, be hemming 
ourselves in from an eventual expansion be- 
Gause of cost of the highway traffic. 
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Mr. Williams: No, that is not so. Our terms 
of reference are still in terms of traffic. We 
are to provide for traffic projections and they 
are projected, not on a 10 or 20 year basis, 
but ahead, because obviously whatever we 
build is going to be there for 50 to 100 years. 


Mr. MacDonald (Prince): But it would seem 
to me—again if Mr. Macllraith calls himself a 
layman I do not know what I must be in this 
Committee because I certainly have less than 
his information or expertise in this matter 
—that if we do get to the point of having to 
accept a highway that is right on the cause- 
way deck and do not have the option that the 
bridge would have afforded us, there would 
be quite a limiting factor in the minds of your 
Department, and perhaps of the Government, 
of allowing for this provision. Certainly in the 
light of events of the last few months, it 
would seem a very fearful prospect in my 
mind. 

Mr. Williams: I can only repeat that our 
terms of reference are for a two-lane highway 
and we are to provide the capability for ex- 
pansion to four lanes as traffic projections 
require it. This is what we are looking for. 


Mr. MacDonald (Prince): If I may come 
back to a comment made by ‘tthe Minister 
earlier on the matter of the most recent ten- 
der that was not accepted, he suggested that 
some of the factors—I think five factors in all 
were included in this tender bid—were on, 
and I believe three of them were almost right 
on, the amounts that were anticipated by the 
Department in calling for the tender, and that 
only in two factors were the costs in excess. 
Simple mathematics in my mind must lead 
me to suggest that the factors were tremen- 
dously in excess, running into the hundreds 
of percentage points. Is that the case; is this a 
correct assumption? 

Mr. Williams: Yes, on certain items there 
was 100 per cent variation. 


Mr. MacDonald (Prince): On which par- 
ticular items? 


Mr. Williams: On durable rock. 
Mr. MacDonald (Prince): On durable rock? 


Mr. Williams: Yes. 


Mr. MacDonald (Prince): Could you give us 
a brief, or perhaps a not too brief, explana- 
tion of how the estimates of your Department, 
particularly in light of the information that 
was available to you, could be so vastly 
removed from the actual lowest tender, and 
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we are only talking about the lowest because 
obviously the others were many millions of 
dollars greater still? 


Mr. Williams: Not exactly; the two low 
tenders were within $400,000 on $42 million, 
so they are very close. I think, in terms of the 
armour rock you can look at it to bid it in 
two ways, and you can look at it to estimate 
it in two general ways. They could look at 
that portion of the project as being a very 
desirable one because it got them on the job, 
in place, with the experience and set up, so 
there would be a real competitive incentive to 
go after and get that. 


Now, it is also true that in order to do that 
section of it, there is a very substantial 
mobilization, and we have a payment in for 
mobilization which we would make; but the 
payment for mobilization is just a financing 
payment to get them started so they have 
some money coming in before they are pro- 
ducing anything. It by no means represents 
the total cost of mobilizing for that kind of a 
job; it is in terms of equipment; in terms of 
quarries; in terms of setting up their tran- 
sportation systems to move the materials; and 
in this area we very much underestimated, or 
the consultants very much underestimated. 


In making their estimates they did not do it 
off the tops of their heads, they did not do it 
as a group of engineers, they went to the 
contracting people and talked to them and 
tried to assess how it would be bid and what 
the prices would be. There was a very major 
element in this of the companies who were 
bidding. 


Each one that I have talked to—and I have 
talked to representatives of the four—said: 
This is no place for us to take a chance: We 
would like to get in first, we want to be there, 
but we would rather be in the position of 
having made an investment on which we 
have collected our money in advance so that 
anyone who bids the next time is going to be 
bidding against us with our facilities there 
and our investment made. With the cash re- 
serves and their credit they way they are at 
the present time, they said: We are going to 
have our money out on this one, and then 
take our chances on the next one, rather than 
the other way around. Now that was a basic 
part. They wrote off in total their capital as 
they saw it, much of which would be applica- 
ble to subsequent contracts of which they 
were aware. They also had our view of when 
the timing of it would be. 
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There were other elements in it that were 
complicated. They involved the source of 
rock. The drilling at the New Brunswick 
quarry and the investigations we did during 
1958, 1959, 1960, and 1961 established that it 
was not good rock. It could not be used for 
armour stone, it was not durable, it could not 
stand any cycles of freezing and thawing at 
all, but it could be used as core material 
provided it-had a very solid protection, much 
more protection than you would normally ex- 
pect for a marine job. It required a degree of 
protection that was greater than we had ever 
done. 


So you had your bulk material coming from 
one quarry and you had to go elsewhere to 
get the rest of the quarry material—the hard 
rock. Now, the difficulty is that the more hard 
rock you want, the more it costs, because in 
quarry operations to get the big sizes you are 
wasting 100 per cent. For a yard taken out, 
you are throwing away a yard unless you 
have some other place to put it; and this is 
not the case in this job. 


Now, in the consultants’ view and in their 
assessment of it, they had a value on this. 
Well, if the value is there it still would be 
there, but no one was going to offer it to us at 
this point in time; we might get it in the next 
contract because they would be in a bidding 
position against anyone else with that mate- 
rial, but we were going to pay for it in the 
first contract. 


Those two elements, in themselves, put a 
tremendous amount on this. We talked to 
these contractors, and each of them came in 
and said: Well, look, we will negotiate for 
reductions. Because they were all individual, 
I cannot disclose the negotiations but very 
substantial reductions were possible. The only 
trouble was that if we negotiated with the 
two or the four we were inhibiting the kind 
of review we wanted to do if we took those 
figures and applied them against the total of 
the rest of the project. We were in a position 
that the changes would be so substantial that 
that kind of individual negotiation was not an 
effective way to get your price; it would be 
better on a re-bid. 


Mr. MacDonald (Prince): Just taking the 
increased cost factor and applying it to the 
whole of the project as it was laid out, by 
how much would it have increased the over- 
all cost of the crossing in your view? 


Mr. Williams: If you take it in terms of my 
view, I can give you an almost unlimited 
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range of what this would be—that is, from 
contractors, from the consulting engineers, 


_ and our own review of it. Including the esca- 
_ lation which we had to forecast—which goes 


back to 1965—if we looked at this I could see 
that if we used those units, and where we did 
not have a repeat of the units and making 
allowances for haul for other locations of it, 
and if we used the same kind of percentage 
increase that we got on the particular unit we 


_ had—which is not really valid, you know, but 
_ it is one way of looking at it—I could see this 


project going to $300 million. Obviously, at 
that stage, we have to re-examine the whole 
thing because this is done in relation to a 
ferry service. 


Mr. MacDonald (Prince): Now, to go back 
to the tender bids by these contractors and 
the fact that they were attempting to amor- 
tize their complete capital cost in establishing 
these quarrying operations, unsure of whether 


' they would get additional contracts and be 


able to amortize it over the distance, had any 
thought been given to the possibility, in light 
of that action by these companies, of letting a 
whole series of contracts now in order to 
allow these companies to amortize through 
the piece? 


Mr. Williams: Yes, we looked at it initially 
and it was too big for anyone all in one 


_ chunk, and also in terms of time; you got toa 


point where you never caught up. You were 
never in a position to call tenders because 
something was always changing. In terms of 
escalation, the contractor just would not bid 
it that way. 


But, to be quite frank with you, in the 
re-examination that we are doing we made an 


assumption one way on getting that New 


| Brunswick Causeway out because it looked 
like a good job and we throught we would set 


the market by getting low prices. Part of the 
re-examination in doing this was in the light 
of the way they bid on that. Now, what com- 
binations can we make which might be more 
attractive? 


We have discussed this with the bidders 
and as we develop the designs and the re- 
examination of it we will be having meetings 
with those bidders to get their input on what 
is the best way for them to bid. Now, they 
have all kinds of suggestions, some of which 
the Government can accept and some they 
cannot. They want payment for escalation as 
a separate item; this is something we have to 
look at. We looked at it before, and we made 
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certain changes in our contracts for that par- 
ticular job, and we have made others. I as- 
sume you were at the meeting in Charlotte- 
town, and you will recall that one of the 
points many of the contractors raised was 
that we make a separate payment for escala- 
tion. 


There are other things. They suggested we 
should buy a quarry, we should say where 
they would work, and how they would do it. 
This is one method. It has its drawbacks as 
well as its advantages because you cut out the 
possibility of someone else having another 
method—some other way of doing it—where 
you could save money. But, obviously, we 
have to re-examine all of these alternatives. 


Mr. MacDonald (Prince): It appears, Mr. 
Chairman, that as we get into this project, 
and as the Minister has already stated, we are 
dealing with enormous sums of money and an 
enormous project and, as has been clearly 
stated, a project in which we have very little 
previous experience. Even Mr. McCulloch, 
when he goes into this, talks about the 
Chesapeake Bay endeavour, and it is men- 
tioned in the Prime Minister’s statement as 
the only one similar. But it is not similar; 
there are so many differences that there is not 
much sense in comparing them. 


One of the things that crosses my mind, in 
light of everything you have said, Mr. Wil- 
liams, is that perhaps we have gone about 
this in the wrong way, that in attempting as 
free enterprisers to allow this project to be 
carried on by private industry, we have been 
expecting too much from them, for instance, 
in the sense that here was a firm bidding on 
it, realizing that they had no knowledge of 
whether they would get additional contracts, 
and having to say to themselves: To develop 
these quarries, we must amortize the whole of 
our capital cost in this one operation. This 
may be all right as far as they are concerned, 
but it certainly puts quite a financial strain 
on the Government. 


Then they also said to themselves—and 
while you have not said this it could be infer- 
red—When we are bidding on a project of $42 
million, we cannot afford to be off by $4 
million or $5 million, otherwise we will lose 
our shirts; therefore, we have to allow our- 
selves a fairly significant cushion in terms of 
changes that could take place in the building 
industry, rising costs of materials, and so on. 
So, all in all, it could indeed accelerate and 


greatly increase the cost. 
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I would like to think that at this point, 
considering what has happened to date on the 
project, the Government and the Department 
would give serious consideration to the estab- 
lishment of a Crown corporation that would 
not be faced with many of the problems that 
you reiterated for us. It would seem to me 
that a Crown corporation easily could face 
this project with a different point in view; it 
would not have to concern itself with trying 
to pay for an amortized quarry operation in 
one segment, or whether it should be started 
on one side or the other, affecting costs later 
on. It could be handled from the point of 
view of doing it for the most reasonable price 
possible as well as getting the most efficient 
and necessary structure. 


It would seem to me that since the project 
is going to run now—I think it is safe to 
assume—close to $200 million at the very 
minimum, regardless of what kind of shifting 
goes on—simple increases in costs and deve- 
lopments with regard to the obtaining of this 
material will run at least to $200 mil- 
lion—when you get into that kind of a figure 
no matter how you cut and square it for 
different companies, there are very few com- 
panies that will not have to add on a consid- 
erable figure just to protect themselves. This 
is something that a Crown corporation estab- 
lished for the life of this project would not 
have to do. I think it would be an immense 
saving to the people of Canada if the project 
were handled in this fashion. 


Mr. Williams: Well, at this point it gets to 
be almost a philosophical sort of a discussion 
which we would have with contractors. Many 
contractors have said the same thing: We will 
do it, we will do it cheaply, we will do it 
efficiently, we will do it better than anyone 
else; all you have to do is pay us a manage- 
ment fee and we will do it, we will buy the 
equipment and we will do everything else. 
Your first problem is trying to figure out 
which is the company, and then you get down 
to the argument of what is reasonable. 


There is one very sure way of finding out 
what is reasonable, and that is by those ten- 
ders. There are these elements that you have 
to provide for, but there is also the fact that 
his money is on the line as well as yours. He 
has to get the job first, and he is putting his 
money in it. There is a combination element. 
Personally, I do not like the idea of a Crown 
corporation being created to do this. You 
would have something to manage it, yes; we 
are doing this within the Department, and it 
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is the same thing. The Crown corporation is 
either going to buy everything or hire the 
contractors to do it just as we are doing. So 
you have the parallel situation anyway be- 
cause you are not going to start out with 
company “XY” and suddenly have them go 
out and buy all the equipment and all the 
quarries to amortize it across that job. They 
are certainly going to subcontract; they will 
parcel out this and that, and they will get this 
and that. If they do not, they are crazy. 

There is a skill and a capacity in the coun- 
try now which we can use for them, and we 
would be foolish to try to create another one. 


Mr. MacDonald (Prince): It seems to me 
that we are building in elements of risk and 
expense that are unnecessary to the project. I 
am not suggesting a Crown corporation that 
we establish would, in itself, own equipment, 
or perhaps in the sense that we might nor- 
mally think of a construction company, be 
actually involved in doing the construction, 
but it could then break down the construction 
segments as this contract might have been | 
broken down. Surely to goodness after 10 
years of investigation and research and the 
establishment of Northumberland Consultants 
itself which has I think three offices in 
Charlottetown, Bayfield, and Montreal, it is in 
one sense increasing our own expense by only 
allowing Northumberland Consultants to be 
supervising engineers without perhaps build- 
ing what we have already established by way 
of Northumberland Consultants into a larger 
operation that could, in effect, be the actual 
corporation to build the crossing. 


Mr. Williams: We are talking, in part, de- 
sign and we are talking, in part, construction. 
If you mean that there has to be better and 
more exchange in the input from both the 
construction side and the design side, I agree 
with you. This is what I say we endeavoured 
to do on the first tenders, but we did not do 
as well as we should have. We have talked to 
the contractors since and said: You put it one 
way when we first talked to you, now it is a 
different way; so before we complete our de- 
Signs we are going to check these out with 
you and get your problems before we get to 
the contract stage. And we are doing this. 


Mr. MacDonald (Prince): I will pass for a 
while, Mr. Chairman, 


The Chairman: Mr. Macquarrie. 


Mr. Macquarrie: Mr. Chairman, there has 
been very little de-escalation in connection 
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with this subject, but I am going to de-esca- 
late my interventions and hope to retain the 
good will of my colleagues. 


I would like to say that I appreciate the 
Minister’s setting the record Straight in that 
this project is not purely for Prince Edward 
Island; it is a Dominion Government 
_ responsibility, and I may say a very ancient 
_commitment that has not yet been fulfilled. 
_ We have been interested in tunnels in Prince 
Edward Island for a century. Sir Douglas Fox 
was going to build a metallic tunnel in the 
19th century. 


I was impressed by Mr. Pugh’s interven- 
tion, and I think it is important that it be 
made clear that the ferrys are a very costly 
operation. The railway service, we learn from 
_ the discussion this morning, would constitute 
perhaps a third of the total cost. I would hope 
that your Department is taking careful note 
of the cost of the ferry operation, noting too 
that the newest of the ferrys is one which is 
not equipped to carry rail stock, and that one 
_of the ferrys was launched in 1915. When you 
start having to provide a couple of new fer- 
ries, you will soon find that the costs for ship 
building have escalated too. So in that con- 
text it is not an indication that P.E. Island- 
ers have some particular fondness for rail- 
ways per se; there is an important economic 
fact there that must be considered. 


I have a couple of very general questions. 
Mr. MacDonald is a clergyman while I am only 
a layman. I would like to know how much of 

the existing plan is still relevant, and how 
fundamental this re-appraisal is? In other 
words, are you, and are we as vitally interest- 
ed people, starting from scratch on this proj- 
| ect? 


Mr. Williams: No, no, by no means. All of 
the data and information we get is valid, it is 
fact, and they govern the designs to a large 
degree. So the re-appraisal is whether you 
design for this condition and is this the most 
effective design for this condition, and is 
there a saving that can be made in the light 
of the bids you got for those kind of items? 


Mr. Macquarrie: When do you think you 
will be finished with this particular re- 
appraisal and be able to proceed? 


| Mr. Williams: I cannot comment on that; 
there will be decisions made by Government 


at that stage. 
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Mr. Mcllraith: It is pretty hard to give you 
an effective answer to that question I cannot 
tell how long the consultants will take; I hope 
and expect they will not take very long, but 
that is a pretty loose answer. 


Mr. Macquarrie: A year? 


Mr. Williams: Going back to our discussion 
about the situation of its being at least five 
years, on the basis of things developing as we 
have discussed them among ourselves and 
with the consultants and how long it would 
take them, and bearing in mind that we have 
pinpointed certain areas that they have to 
look at to ascertain what they can do on 
design and costing of these—here again it 
depends on the packaging we, with the con- 
tractors, put together on how we are going to 
attack it the next time we call, assuming we 
call tenders in this form, we would call so 
that their mobilization could be under way to 
get going in 1968. 


Mr. Macquarrie: In 1968? 


Mr. Williams: That is right. That is on the 
actual—and here again I hesitate to say 
“filling in the causeway” because then I am 
pre-judging what you decide—crossing, as op- 
posed to mobilization of plant and equipment 
and quarries. 


Mr. Macquarrie: You may add all the “at 
leasts” and “maximum progress” you like but 
what does that do now to an eventual target 
date for completion? 


Mr. MclIlraith: I do not know what it does 
to it. It could be argued that it may not do 
anything at all to it as the present situation 
is. I do not know the answer to your question. 
It is unrealistic as of now to try to give a 
precise date for the termination of the con- 
struction on the completely finished opera- 
tional causeway crossing when we have not 
even finally settled on the final design of 
what is being put there. It becomes an exer- 
cise that I do not think is helpful to anybody. 


Mr. Macquarrie: As of now, is 1970 a very 


realistic date? 


Mr. MclIlraith: I do not think it is, but I 
have a whole file on this subject, if anyone is 
interested in pursuing the dates, pointing out 
rather clearly that it was five years with 
maximum conditions and in various state- 
ments I sometimes pointed out what the max- 
imum conditions in this crossing were. That 
was the only figure that was really talked 
abou’ at that time in that press conference 
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when the release was made, or subsequently. 
In respect of maximum conditions may I say 
that in sinking certain types of caissons in 
that depth of water, taking into considera- 
tion that the weather in that strait is such 
that you have about a six week period of 
good weather expectancy for that particular 
detail of operation, a storm of three days could! 
cause a year’s delay. The reason I appear to be 
very reluctant to give a precise date is in the 
light of that kind of known factor. You know 
what ice conditions are in that strait; you 
cannot make provision to the same extent 
during winter construction to meet ice condi- 
tions as you can to meet other problems when 
working in earlier months of the year when 
the weather expectancy would be such as to 
enable you to continue work for another 
month or two. There are all kinds of like 
factors involved. For that reason I want not 
only to be imprecise in projecting the exact 
date of this crossing becoming operational, 
but to appear to be so. 


Mr. Macquarrie: I believe that the Minister 
is succeeding in appearing to be imprecise 
and I do not quarrel with that. It is important 
for the development which might ensue in 
Prince Edward Island that the people not 
have impressions that would cause them to 
make changes in their economy built upon 
something which is quite imprecise in terms 
of scheduling, and this is why I am asking 
this question. 


I have just one final question at this time. 
Am I right in considering that the Depart- 
ment itself, at one time, planned to build a 
solid causeway? If so, considering that Mr. 
McCulloch has proven to be quite a successful 
builder of causeways and that the department 
has had to make so many reappraisals of so 
many things, how can it be so sure at this 
stage—I am almost tempted to quote Oliver 
Cromwell, but there are ladies present—that 
his plan to build a causeway for a total cost 
of $83.2 million, including the costs involved 
in damage to the coast from erosion and so 
on, is in fact not a feasible one and seemingly 
not worth consideration in this new reap- 
praisal phase? 


Mr. Williams: I think it is fair to say that 
when the department first looked at and stud- 
ied this project in 1956, we were thinking in 
terms of a full causeway. That was all that 
was being considered at that time. As we 
studied the possible results of this construc- 
tion we became aware of problems which we 
had not understood or realize existed when 
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we first started looking at a causeway. I am 
speaking of the problems involved in the 
change in tides, the wind setup and surge that 
would result if that Strait were broken into 
two bays. Some cost estimates can be put on 
the land values and one thing and another, 
but because of the problems involved the ac- 
tual damages cannot be estimated. There is no 
way of arriving at a precise figure for these 
kinds of-things. Neither our department nor 
the Department of Fisheries are able to ex- 
amine these unknown factors and determine 
what the results would be. The position of the 
government—it is not a recent position; it is 
one that has been taken throughout these 
studies, once we had established what the 
change would be in tidal regime—was that 
they did not wish to proceed with a project 
which would change the status quo in so far 
as the tidal regime affecting so many people 
on the coast is concerned because, if I can use 
a rough term, they would become a sitting 
duck for everything that would happen from 
then on. That is one way of putting it. 


There is also the interest of the public 
which is, perhaps, a better way of putting it. 
They then looked for an alternative and we 
established that there was one which was 
feasible. This is why we are in this position. 


You mentioned Mr. McCulloch’s figure of 
$83 million. I have not received that figure 
from him, but I do have his initial figure of 
$60 million. The latest figure he has given to 
me is $116 million— 


Mr. MacDonald (Prince): That is with dam- 
age provisions? 


Mr. Williams: That is correct. The figure 
includes $23 million for damages and if you 
examine his estimate I think you will find it 
is about as accurate as our consultants’ origi- 
nal estimate. It is based on certain assump- 
tions of his design which others would not 
accept, as well as his assumption of pricing 
which still others would not accept. The $116 
million is no more valid than the estimation 
of $150 million made in 1965. 


Mr. Macquarrie: Except it is a bit lower. 


Mr. Williams: It is lower in terms of his 
opinion for what he would build, but not 
necessarily what would be acceptable for the 
Government of Canada to build nor to the 
people of Prince Edward Island and New 
Brunswick. 


Mr. Macquarrie: I think, Mr. Chairman, I 
may have inadequately opened out the discus- 
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_ you added, 


sion of Mr. McCulloch’s contribution. It 


_ should be pointed out that Mr. McCulloch has 
made a very careful and detailed study of the 


Department’s plan. He is not just projecting 
what the Department, at one stage in its oper- 
ations, had thought might be feasible. He has 
had the advantage of looking at the project 


which your Department is now apparently 


reappraising. 


Mr. Williams: That is right. I do not want 
you to misunderstand me. I do not discount 
what Mr. McCulloch has done in this regard 
with the information he had available. 


Mr. MacDonald (Prince): That was the very 
point. I wanted to raise, Mr. Williams. Your 
last comment is a very salutory one because 
“with the information he had 
ava'lable”’. I have gone through some of the 
exchanges of correspondence that was tabled 


in this regard between, I think, yourself and 


Mr. McCulloch, concerning his desire to ob- 
tain the hydraulic survey, referred to earlier, 
that was done in 1958-59. In a project of this 
magnitude, it seems to me that if we find 
someone with Mr. McCulloch’s ability and in- 
terest who is anxious to pursue this, even in a 


_ detached manner and not be one of the con- 


sultants or part of a contracting agency, he 
should have been given this kind of informa- 
tion without any restrictions at all. In fact, I 
am- anxious to know why this information is 
not available to the public. 


Mr. Williams: Mr. MacDonald, Mr. 
McCulloch was given more information than 


anyone else on this project. That is quite true 


because we did make information available to 
him. As I pointed out, initially he had been 
associated with it. The Department has, in 


_add'tion to th’s, not brushed off Mr. McCul- 


loch’s reports. Every b't of these reports has 
been examined in detail by the consultants 
and the department. The fact is that he is not 
the only one making suggestions because the 
builders of the crossing of Chesapeake Bay 
wanted to do a design for us. It is pointless to 
go on and enumerate the people who are in 
the same position of wanting to give us de- 
signs on this crossing. There were many. of 
them, but Mr. McCulloch has taken more ac- 
tive steps than the others by publishing his 
views. 


Mr. MacDonald (Prince): You still have not 
answered my basic question. Maybe I put too 
‘much verbiage around it. I wanted to know 
why the hydraulic survey was not made 
available to Mr. McCulloch. 
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Mr. Williams: Mr. McCulloch did have the 
hydraulic survey. 


Mr. MacDonald (Prince): When did he get it. 


Mr. Williams: Before he did his eritaque. 

Mr. MacDonald (Prince): I have copies of an 
exchange of letters here in which: he asked 
for it and was told by you that it was not 
available. I recently asked for it to be tabled 
in the House as part of the documents and 
Mr. MclIlraith said it could not be tabled. 


Mr. Williams: I am sorry, he is the only one 
to have a copy and there are no more copies 
in existence. He did have the tidal study 
report sent to him, but he did not receive a 
copy of the model study for which he asked. 
Even though the information has been Beet: 
the report has not been published. 


Mr. MacDonald (Prince): I wondered why it 
was not made available to him as it would 
seem to be reasonably key to the whole ques- 
tion of whether or not his proposals would 
stand up. 


Mr. Williams: The Department engages 
consultants who do a series of reports for 
their use in developing the information for us. 
By looking at what they produce, we then 
know what they used for their basic data. But 
they are prepared by the consultants for de- 
partmental use. We do not make them public. 


Mr. MacDonald (Prince): But you did make 
other material available to him. 


Mr. Williams: We made the tidal survey 
available to him. This is a publication of the 
then Department of Mines and Technical 
Surveys, Canadian Hydrographic Service and 
it is a data process sort of thing. It contains 
the results of a tidal survey, the computer 
analysis and everything else done by the 
Liverpool Tidal Institute. I might say that it 
has won wide acclaim. However, this is a 
little different than publishing the reports of 
our consultants on what they have found and 
recommend. 


e (12.10) 


Mr. MacDonald (Prince): 
these reports disseminated? 


How widely were 


Mr. Williams: Which reports? 


Mr. MacDonald (Prince): There were a 
number of reports issued by the consultants. 


Mr. Williams: They were only for the use 
of the department and the consultants. 
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Mr. MacDonald (Prince): 
disseminated at all? 


They were not 


Mr. Williams: No, they were not. 


Mr. MacDonald (Prince): They were dis- 
seminated to a degree. I do not know whether 
it was done by your department or by the 
consultants themselves. I have seen a full set 
and not in the offices of anyone you have 
mentioned. 


Mr. MclIlraith: A full set of: what? 


Mr. MacDonald (Prince): Those documents 
produced by the Northumberland Consult- 
ants. 


Mr. Williams: I am not aware of this. 


Mr. MacDonald (Prince): Yes, you may not 
be. However, now that we have reached the 
point where there is going to be considerable 
reassessment and redesign, and considering 
Mr. McCulloch’s interest and, perhaps, his 
more than usual ability in this field, would it 
not be possible now, in the light of his obvi- 
ous interest and the assistance he might be 
able to provide, to make this material availa- 
ble to him? 


Mr. Williams: It would be possible but, as I 
see it, not necessarily desirable. 


Mr. MacDonald (Prince): Why would it not 
be desirable? 


Mr. Williams: We have engaged consultants 
whom we hold responsible for the design of 
the project. Should we hire another consultant 
to criticize what they do. 


Mr. MacDonald (Prince): That is not what I 
am suggesting. 


Mr. Williams: No, but in effect this is what 
he does. He criticizes what they do. He is free 
to criticize on the basis of what they have 
decided to do. He is not responsibile whether 
he is right or wrong, but the consultants are 
responsible to us. If we accept Mr. 
McCulloch’s criticism, neither he nor the con- 
sultants are responsible. 


Mr. MacDonald (Prince): Let me put it to 
you this way, Mr. Williams. Would you rather 
have an uninformed or an informed critic 
because it seems we are going to have a critic 
either way, regardiess of the merits of the 
eYitie: 


Mr. Williams: Mr. McCulloch is, as you say, 
informed, at least in part, and is being critical 
and we are taking advantage of the reports 
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he issues, to the degree any of it is relevant. 
We will have other critics and we have had 
suggestions already from some of them. 
Whether their criticisms are as good as Mr. 
McCulloch’s or not is a debatable point. I 
have some prejudice in the matter; I think 
McCulloch’s is better, but that is because I 
know him better than the others. Apart from 
that, I do not see why we should do this. 
Either we will be responsible for what we 
build or we will not. 


Mr. Macquarrie: If I may interject, surely 
the protection of your consultants from criti- 
cism is a very small matter in a project of 
this magnitude. 


Mr. Williams: It is not a question of protec- 
tion but of responsibility. 


Mr. Macquarrie: I think your major 
responsibility is to take advantage of the best 
and finest minds available. 


Mr. MclIlraith: Exactly; that is what we 
seek to employ in all this business and I 
presume and have every reason to believe 
that is what the former government did when 
they retained the consultants which we still 
have on the job. I have found nothing in the 
project so far that would indicate any wish on 
the part of a responsible government to re- 
place these consultants by others. 


Mr. MacDonald (Prince): Surely the fact that 
we are discussing this whole problem here 
today is evidence enough that regardless of 
the individual merits of those who make up 
Northumberland Consultants, and I have no 
way of ascertaining that, we should take very 
seriously and in the best light possible the 
kind of constructive criticism—I believe it to 
be essentially constructive criticism—that Mr. 
McCulloch is attempting to make. But to treat 
him in this kind of childish fashion, and I 
regard it as such, does not seem to make 
sense. 


Mr. Mcllraith: Mr. Chairman, I just want 
to clear up a matter here. It is quite unfair 
and quite unwarranted of the responsible 
member to say that we treated McCulloch’s 
commentaries in a childish fashion. We im- 
mediately directed that his commentaries be 
examined thoroughly by the consultants and 
independently of the consultants, by the engi- 
neers in the department. We gave it a very 
thorough and complete treatment. Having 
done that and having taken even more time 
than some members of the House of Com- 
mons would have wished us to take to do it 
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thoroughly and properly, when it was com- 
pleted the results were put in what I would 
call layman’s language, by the appropriate 
engineers. The results of those two, who had 
done it independently before they came 
together, were given to the House and then 
repeated here today. I think that is treating 


_ very, very seriously and very objectively the 


input of Mr. McCulloch, who has issued a 
critical analysis of the project, as he sees it. 
Surely that was the right way to treat it and 
we have not been the least childish about aCe 


Mr. MacDonald (Prince): There is a basic 
illogicality, though, in your reasoning. First of 
all, you say that Mr. McCulloch will make his 
report and then you say that you will not 
supply him with sufficient information for his 
report to be as concisive or as incisive as it 
might be. Without sufficient information it 
would be difficult, perhaps, for any engi- 
neer— 


Mr. McIlraith: We cannot make the con- 
Sultants answerable to Mr. McCulloch. He 
does not have the responsibility for this proj- 
ect and if we start making the consultants 
responsible to him, how in the world can they 
carry on their work? How could any group of 
engineers carry on their work under these 
circumstances? 


Mr. Macquarrie: I do not think we are talk- 
ing about the consultants but about their 
information. 


Mr. L. Lalonde (Deputy Minister, Depart- 
ment of Public Works): Mr. Chairman, Mr. 
MacDonald has just said something which, I 
think, must be answered right away. You said 
we asked Mr. McCulloch to make a report. 
Nobody ever asked Mr. McCulloch to make a 
report. He decided by himself to make a cri- 
tique of the plan that was announced by the 
Department, but nobody ever asked him to 
make a report nor does he carry any 
responsibility. If his suggestion was accepted 
and proved to be the wrong one, who would 
be responsible, Mr. McCulloch or the De- 
partment? Mr. McCulloch would have abso- 
lutely no responsibility and if he wanted to 
have the responsibility he should have accept- 
ed the commission which was offered to him, 
in the first place, and which he turned down. 
That puts a different light on this thing. 


Mr. Macquarrie: How long ago was that? 
Mr. Williams: It was in 1958. 


Mr. Macquarrie: That is quite a while ago. 
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Mr. Mcllraith: It was before the consult- 
ants—the first group—were appointed. 


Mr. Lalonde: That is correct. This opens up 
the question of getting personal opinions from 
other engineers or, in another situation, other 
lawyers or other doctors. This opens up a 
whole trend in responsibility in so far as the 
government, the Department or even a pri- 
vate individual is concerned. If you go toa 
doctor who is responsible for looking after 
you and another doctor says that he does not 
think your doctor is very good, this is free 
advice which you should reject if you hold 
your doctor responsible. In exactly the same 
way every time we have a project and we 
hire consultants, whether they be architects 
or engineers, there is always another person 
who is quite willing to give some free advice 
who is quite wiing to give some free advice 
knowing he has no responsibiity. 


Mr. Macquarrie: To follow your analogy, 
sometimes specialists do call in other special- 
ists. 


Mr. Lalonde: Mr. McCulloch is no more a 
specialist than the firms that were chosen at 
the time. They are all equally good. 


Mr. Macquarrie: Surely Mr. McCulloch, 
who is the builder of the Canso Causeway 
which is not an insignificant project, is some- 
thing more than just another engineer. The 
Government of Canada placed responsibility 
in him some time ago. 


Mr. Lalonde: This is so true that he was 
considered to take part in the design and he, 
of his own volition, rejected it. 


Mr. Macquarrie; In 1958. 


Mr. Lalonde: In 1958; he had his chance. If 
the other consultants had rejected the com- 
mission they could not come back now and 
say that they would like to do it. 


Mr. MacDonald (Prince): It seems to me 
that both the Cabinet and Northumberland 
Consultants would be willing to accept any 
advice at this point. To follow the analogy of 
the doctors, when a doctor suddenly finds that 
he has to change his mind on his treatment 
and another doctor is willing to give certain 
advice, he will neither treat it lightly nor 
ignore his advice so that his information and 
expertise can be fully available to him. 


Mr. Mcllraith: Mr. MacDonald, could I ask 
you a question for clarification? Why do you 
recommend that we accept the advice con- 
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tained in Mr. McCulloch’s documents when 
we have had the documents examined, point 
by point, over a period of time in a thorough 
and detailed way by the consulting firm and 
our own engineers, independently, and when, 
among other things, if you read the docu- 
ments yourself and from the information you 
have, as a layman, you can see that his esti- 
mates on rock costs are further out than the 
estimates of the consultants? How do you 
reconcile that? I am a little uncertain as to 
how to accept your proposition and to under- 
stand it. 


Mr. MacDonald (Prince): I have never said 
that Mr. McCulloch’s design should be accept- 
ed. I do not think I said it this morning; I 
have never said it in the House and I have 
never said it publicly or privately. What I 
have: said is that it seems to me that Mr. 
McCulloch has gone to considerable trouble to 
analyse the material available to him, to criti- 
cize. it independently of what he would 
recommend and then to go on and recom- 
mend his own proposition which was for a 
solid rock causeway with locks. What disturbs 
me is that in Mr. McCulloch’s attempt to 
evaluate a program, which has been admitted 
here and in the House must be re-examined 
and reassessed, the Department seems unwill- 
ing to allow him tools sufficient to do a job 
that might be much better than the one he 
has already done. 


Mr. Mcllraith: I do not think that my De- 
partment has been unfair or has not allowed 
him anything to which he is entitled. I do not 
understand your proposition. You happened 
to mention Mr. McCulloch’s kind of comment 
because his letters get publicity. It is not my 
responstbility how or why they get this pub- 
licity. Why do you not say the same thing 
about any other letter that has come in sug- 
gesting some other things? I do not want to 
be facetious about this, but some of them 
suggest things that I am sure responsible en- 
Zineers discard. 


Mr. MacDonald (Prince): Exactly. 


Mr. Mcllraith: Just a moment—this was 
examined by the best professionals in the 
country to see if there was anything in his 
documents about which we should take ac- 
count in the design or in the other elements 
involved. Having done that, why should we 
then wipe out that advice and substitute his? 
I just do not understand you. The people who 
gave us that advice are responsible and an- 
swerable and have put their jobs in the line, 
but his is not. 
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Mr. MacDonald (Prince): This seems to be 
the Japanese approach of saving face rather 
than getting the project done— 


Mr. MclIlraith: It is not, Mr. MacDonald. If 
you go right through the history of this proj- 
ect you will find that here was a man—this 
was before my time—who was invited to join 
and who rejected that offer. Since then there 
have been 10 years of rather intensive work 
and study on this project by great numbers of 
engineers feeding in the data and he has cho- 


sen, and quite properly—this is his business if ~ 


he wishes to do so, with his own private 
establishment—to come out with a critique of 
what someone else has done. The government 
treated that as seriously as it possibly could 
and had that commentary examined in detail 
by Northumberland Consultants—by the 
way, I think, in view of this discussion we 
had better put on the record just who they 
are and what the set up is—and we had the 
same thing done independently of the consult- 
ants by our own departmental engineers who 
have some knowledge in these matters and 
some experience in it, too, so there would be 
no suggestion of one influencing the other. As 
a result of those two examinations which we 
thought was the best way to have the com- 
mentary evalued, it was decided not to accept 
his proposals. We made a statement, in lay- 
man’s language, of the results of that study. 
In the light of that I am mystified as to what 
it is you now wish us to do with Mr. 
McCulloch. Do you wish us to have him re- 
tained as a consultant instead of the other 
firm, cr what do you wish us to do with him? 


Mr. MacDonald (Prince): I would not close 
any options, but I think Mr. McCulloch’s 
criticism would have been accepted for what 


it was worth had the whole project gone © 


ahead as envisioned in July of 1965 or even in 
July of 1966, but we have gone through a se- 
ries of events which leads one to question the 
credibility of the design structure. You, your- 
self, said the thing has been in the works for 
some 10 years and every possibility has been 
considered. Ye we are sitting here this morn- 
ing faced with the prospect of a reassessment 
or a re-evaluation of almost every aspect of 
the construction. 


Mr. MclIlraith: No, that is not right; that is 
quite wrong. 


Mr. MacDonald (Prince): If I am wrong I 
will be happy to be corrected. 
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Mr. Williams: It is the basic principle. Mr. 
McCulloch says we should build a full cause- 
way and he is not concerned with the land 
damage or the rest of it. That is the only 
thing he will say and the only thing on which 
he will comment. He says we will have trou- 
ble building the others. We know that we will 
have trouble building them, but it is the al- 
ternative which we prefer from the stand- 
point of maintaining the status quo. That is 
the difference between Mr. McCulloch’s posi- 
tion and ours. 


Mr. Lalonde: Two successive governments 
have already decided on the policy. They 
have told us that the fisheries in the Strait 
are not affected and that the tidal regime 
is to be affected as little as possible. This is a 
matter of policy. Once we accept that then we 
have to reject the proposal of a solid cause- 
way, no matter what advantages it might 
otherwise present. Once the policy has been 
given to the Department then there is no 
point in saying that we are going to have a 
solid causeway or to even consider it. The 
only advantage we can get from Mr. 
McCulloch’s report is that we can look at the 
length of the causeway without affecting the 
tidal regime or the fisheries. 


Mr. MacDonald (Prince): One of the things 
IT think we are in danger of overlooking here 
is that Mr. McCulloch’s criticism seems to 
perform two basic functions, only one of 
which is the one we seem to be dealing with 
here and that is his proposal with regard to a 
solid rock-filled causeway. It seems to me that 
he has spent an almost equal amount of time 
in evaluating the weaknesses or the strengths 
of the proposal that was currently being con- 
sidered by the department and, indeed, in his 
second edition he goes to some length to 
break down the various costs of items that 
would make up the Northumberland Strait 
crossing. He then goes into some discussion on 
the weaknesses. The thing that concerns me is 
not so much whether McCulloch’s proposal 
for building a rock-filled causeway is a good 
one, but that in his criticisms of the weak- 
nesses—for instance, the icing about which he 
talks, the impact of the ice that there would 
be upon the piers supporting the bridge or 
even its effect on the causeway portion or 
what possible damage might be done to the 
ventilation and building units that will be on 
the little island that goes into the tunnel—it 
seems to me that until my mind and the 
minds of others have been put at ease that we 
are open to the criticism of brushing over 
these too lightly. If the information that 


Housing, Urban Development and Public Works 75 


has been available was available to Mr. 
McCulloch, perhaps he would no longer argue 
that these very considerable dangers were be- 
ing built into the design that is under consid- 
eration. 


Mr. Williams: We did take into account and 
have examined again the things about which 
he was concerned. He was concerned about 
rafting ice; he was concerned about ice 
ridges. We examined these and checked them 
out with the consultants. We asked the con- 
sultants what they had designed against and 
found that they had designed adequately to 
take care of every one of these situations. Mr. 
McCulloch is aware that we examined these 
and that we have designed for them. He just 
wants to build a causeway. 


Mr. MacDonald (Prince): You said some- 
thing there that makes my heart stop a little. 
You said you had checked them out with the 
consultants and they stuck to their present 
design. You see, this again gets us into the 
rather knotty problem of having some very 
real doubt as to whether or not his criticism 
at this point is not, in fact, justified. 


Mr. Williams: No, it is not. We checked 
them out because we wanted to do a detailed 
examination of McCulloch’s report. I had the 
report and said that I wanted it checked out 
in detail. The Minister instructed me to do 
this. I could have put it in a file or something 
like that, but the Minister said that I was to 
check it out with our own people and with 
the consultants and I did. We found that we 
had designed adequately for these things. 

When you are talking about changes in 
design you were obviously not talking about 
changes in design where we would say that in 
order to make it cheaper we will assume half 
the ice stress for which we have provided. We 
are going to stick exactly to what we need. 
When we talk about whether the ice will 
climb up the slope and push over the ventila- 
tion tunnel, we are not going to say that that 
cannot happen and so we will not design for 
it; we are going to make sure that it does not 
happen and it will not. We have done these 
things. 


Mr. MacDonald (Prince): Perhaps I can put 
my question in another way and ask whether 
any of Mr. McCullock’s suggestions have been 
acceptable, have altered the views of the de- 
partment or have all his suggestions been 
unnecessary or unrealistic? 


Mr. Williams: No, they have not. He has 
said we should examine the alternative of 
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lock and bridge which we did previously and 
which we are re-examining. 


Mr. MacDonald (Prince): So some of his 
suggestions have been accepted? 


Mr. Williams: Yes, but they were sugges- 
tions in respect of things that we were doing 
in any case. Similarly, we initially examined 
a rock-filled causeway too, what he is now 
suggesting and what he always has suggested, 
though we had reviewed it and considered it 
before, and the consequences. 


Mr. MacDonald (Prince): What I am really 
asking is whether any of the specific com- 
ments, criticisms or suggestions have in any 
way altered in your minds or the minds of 
the consultants the project as it was en- 
visaged? 


Mr. Williams: No, not apart from this— 


Mr. Macquarrie: Nothing has changed at all 
either in your thinking or planning as a result 
of Mr. McCulloch’s suggestions? 


Mr. Williams: Our thinking and planning 
has changed but no, not in response to Mr. 
McCulloch, because he has said things which 
we have considered ourselves, and we have 
taken into account his reassessment of it and 
some of his suggestions on this only because 
they were part of the normal reassessment we 
were doing in any case. 


The Chairman: May I now give the floor to 
Mr. Bower, who has been waiting a long time. 


Mr. Mcllraith: Gentlemen, before we 
finished the other discussion I said we would 
put the names of the consultants on record. 
Perhaps you could read out the names of the 
three firms composing Northumberland 
Consultants Ltd. 


Mr. Williams: Yes, the three firms compos- 
ing Northumberland Consultants for this pur- 
pose are: H. G. Acres and Company Limited 
of Niagara Falls, Ontario and Saint John, 
New Brunswick; Langevin, Letendre and 
Monti, Montreal, Quebec and Shippegan, New 
Brunswick; Canadian, British Engineering 
Limited, Toronto and Halifax. 


Mr. MacDonald (Prince): Could I also ask, 
if you have it there, to put on the record the 
total that has been spent to date on design 
and research—in other words, apart from ac- 
tual construction? 


Mr. MclIlraith: Could we go ahead in the 
meantime and get that for you later. 
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Mr. Bower: Mr..Chairman, I have a ques- 
tion, the answer to which, no doubt, has been 
given in other places at other times. However, 
it has not been asked here and I think it 
appropriate that the answer be in the record 
of this meeting, since we have covered the 
whole spectrum in respect of a crossing to 
Prince Edward Island. 


The concept of a tunnel has no doubt been 
considered. Is that so? 


Mr. Williams: Yes. 


Mr. Bower: What is the estimated cost of 
adequate tunnelling to serve the crossing— 
and I will not attempt to describe the design? 


Mr. Williams: I do not know actually 
whether they came out with an actual cost 
figure but I am afraid that I cannot give it 
because the idea was dropped at the first 
feasibility study back in 1958 when we were 
faced with a problem similar to that ex- 
perienced by the English authorities in re- 
spect of the English channel. In terms of what 
we were trying to do, bearing in mind our 
terms of reference, this was our problem: we 
had something like 10 or 11 mile tunnel for 
railway grades and a ventilation problem, and 
an 11 mile highway, with consequent ventila- 
tion problems, to be drilled through—and it 
had to be drilled; there was no way of doing 
a precast in that sort of thing—rock, which 
was not good rock in terms of whether it 
would be fissured or sound. 


Mr. Bower: Permian sandstone largely? 


Mr. Williams: Yes. The only alternative 
that could be thought of in those terms was a 
shuttle electric rail service on which you 
would load your cars on and off rail trains. 
When you took it in terms of operating cost 
and in terms of capacity in relation to the 
ferry this, on the face of it, was not economi- 
cal. At least, the other proposals were much 
more economic, so they were dropped at that 
stage. 


Mr. Bower: Mr. Williams, do you know 
what the estimates of the English Channel 
crossing are? 


Mr. Williams: I suggest to you that the 
estimates on the English Channel crossing are 
not as accurate as the one that was given in 
July of 1965, and they range from $400 mil- 
lion to $600 million. I am speaking from my 
knowledge of them through published articles 
and, to my knowledge, they are no more pre- 
cise or engineered beyond what they were 
three years ago. 
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Mr. Bower: Thank you. 


Mr.. MacDonald (Prince): Before I speak, 
Mr. Williams, were you going to put some 


figures on the record? 


Mr. Williams: Yes, in respect of the engi- 


| neering costs. The total expenditure to March 
31, 1967 is $4,955,519.16. 


Mr. MacDonald (Prince): While we are 


| dealing with Northumberland Consultants, is 


consideration being given, in light of the con- 
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siderable error in costs estimates and also the 


question now of redesign, in some way to 


change the structure of Northumberland 
Consultants—adding to them in some way, to 


ensure that as we go forward with this proj- 


ect we will not be faced with a series of 
activities because of being confronted with 
changes affected by engineering or costs? 


Mr. Williams: I tried to distinguish between 
redesign in terms of stresses and strains and 


redesign in consideration of cost elements, 


and this is what we are doing. Suppose the 
consultants made an error in estimating—a 


broad term. What yardstick do you use to say 


when the error is such that someone should 
be penalized and someone should not. It de- 
pends on the basis on which it was made and 
how carefully it was made. The consultants 
did as searching an examination to provide 
them as they were able to do; they consulted, 


as I say, contractors and so on. You know, the 
contractors themselves are in a position of 


saying: “Well, we made an error of 30 or 40 
per cent too.’? The one that is high always 
says that. 


In terms of reconstituting them, we are not 
in that sense. What we are doing, as the 
Minister has announced, is proposing Colonel 
Churchill as the Department’s representative 
to co-ordinate their efforts because we feel we 
would like, particularly at this stage of time, 
to go ahead and have them working at top 
speed and in the most efficient manner possi- 
ble to get the project underway. That is the 
purpose of his moving in as a co-ordinator, 
and he will be responsible for that job and 
that job only. 


Mr. MacDonald (Prince): I do not think it 
has been clearly stated yet what Colonel 
Churchill’s responsibilities will be, when he 
will come on staff, and whether he will be in 
the employ of Northumberland Consultants or 
the Department? 


Mr. Lalonde: Mr. Chairman, T think you 
learn a great deal through experience when 
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you are tackling a project on which there is 
no previous experience. You have said it 
yourself; the elements of this project are 
brand new, and nobody can say who is right 
and who is wrong until it is built. It is only 
then that the proof of the validity of the 
design or of the method of construction will 
be apparent. One of the things that I think 
we learned was that with all of us being busy 
at other things, in addition to the North- 
umberland Crossing, and with the con- 
sultants being in Montreal, in Bayfield, New 
Brunswick and in Charlottetown, there was a 
lack of immediate liaison between the De- 
partment and the consultants. I was the first 
one to recognize that and suggested to the 
Minister that in the light of our policy of 
delegation of authority the Department 
should have a very senior representative in 
Montreal and during construction on the job 
site to represent the Department, with power 
to make decisions and to ask questions, 
however pointed they may be. We felt that 
the best man available at this time for this 
particular task was Colonel Churchill, and I 
think we will be successful in securing his 
services. 


Mr. MacDonald (Prince): Have you already 
secured his services? 


Mr. Lalonde: Yes; we still have to sign our 
agreement. It is a matter of detail. The task 
that he will be asked to perform is to stay in 
the same office as the consultants to make 
sure that their assessment of the alternate 
design and their respective costs is so com- 
plete that it answers all the questions that 
anyone may ask; to conduct discussions be- 
tween the consultants and the contractors 
who are interested, such as Mr. Williams 
mentioned a moment ago, and to report to us 
immediately any problem that he sees arising 
from day to day—not to wait until a month or 
two has elapsed, when we get a progress 
report. During the course of construction he 
will have the task of supervising it. I think 
his reputation in that particular field is so 
good that it would be hard to find anybody 
better. So with this added close liaison and 
power of decision-making on the job site and 
in the design room, we should eliminate some 
of the misunderstandings that may have oc- 
curred in the past. 


Mr. MacDonald (Prince): How much free- 
dom will Colonel Churchill be given in re- 
spect of his responsibilities? 


Mr. Lalonde: My concept of delegation of 
authority is to always delegate to a person 
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whom you can trust implicitly all the authori- 
ty you have, so as far as I am concerned he is 
going to have the same authority as I have. 
He is not going to have the authority of 
ignoring the Treasury Board or the Cabinet 
but otherwise he will have full authority. 


Mr. 
ports. 


Mellraith: You might say how he re- 


Mr. Lalonde: Because I am not an engineer, 
quite often there are areas in this field in 
which the language is a little rough for me, so 
we have arranged that he would report 
through Mr. Williams to me, and I would 
report to the Minister, the Treasury Board or 
Cabinet as required. Otherwise, he has a di- 
rect link with either the Senior Assistant 
Deputy Minister or myself, or the Minister of 
course. 


Mr. MacDonald (Prince): When is it expect- 
ed that Colonel Churchill will be taking on 
his responsibilities? 


Mr. Lalonde: Actually, while I said the 
agreement was not signed, he has already 
started being interested in the project and he 
has had a meeting with the consultants. Of 
course he still has to tidy up some of the 
things in which he was involved at Expo. We 
are hoping that he can do this and at the 
Same time begin to be briefed because he has 
to be briefed in detail right now or say, with- 
in the next month. Then we want him to take 
a short holiday before he pitches in on a full 
time basis. 


Mr. Williams: Could I add, sir, that the 
arrangement we have is that he is being 
briefed; we have had meetings at which we 
have outlined the scope of briefing and the 
sort of thing involved. Within the next—I will 
confirm the date tomorrow morning—but he 
will be briefed completely either by the end 
of this week or early next week, following 
which there will be a week of discussion 
between himself, myself and others in the 
Department on what the program will be for 
the ccnsultants for the following month, fol- 
lowing which we expect Colonel Churchill 
will be there on a full time basis. 


Mr. MacDonald (Prince): Will he reside in 
the Maritimes, during the life of this project? 


Mr. Williams: Once the work is well under- 
way he will spend a very considerable part of 
his time on the site but he will not necessarily 
reside down there. 


Mr. Lalonde: Even during the construction 
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period the consultant’s office will remain in 
Montreal. There will be periodic inspections 
by Colonel Churchill of the site to see how 
the construction is progressing but he will 
still maintain his headquarters in Montreal. 


Mr. MacDonald (Prince): One of his respon- 
sibilities—if not a major one—will surely be 
to see that the various segments of the 
project are completed on time or as close to 
that time as possible? 


Mr. Lalonde: I would hope so. 


Mr. MacDonaid (Prince): I would think that 
would almost necessitate his being in the area 
of the project rather than some seven or cight 
hundred miles removed from it. 


Mr. Williams: Not necessarily. 
Mr. MacDonald (Prince): We disagree. 


Mr. Lalonde: I think we can trust. his judg- 
ment on which is the best way. If anybody 
has any experience along those lines, he has. 


Mr. Macquarrie: Well, Mr. Chairman, I 
think it is splendid that Colonel Churchill’s 
services have been secured. I would not like 
to exalt him as a superman and now that so 
much information is available I hope that my 
question in our parent body, the House of 
Commons, may be answered. 


Mr. MclIlraith: What question was that? 
Mr. Macquarrie: About Colonel Churchill. 


Mr. MclIlraith: You asked for the document, 
did you not? 


Mr. Macquarrie: Among other things. 


Mr. Mclilraith: I think I should explain 
something to the Committee. The news of 
Colonel Churchill’s appointment leaked out 
from Montreal and was published in the press 
the day before we had intended to release it. 
Actually, it was in the press the morning we 
were meeting to tidy up the final details 
before making the formal announcement. It is 
unfortunate that it came out that way, but 
that is what happened. That explains the 
omission of a formal announcement of his 
appointment on that Friday. It leaked out in 
the Montreal Gazette before the release, 
which was to have been made later that 
morning. It was in the press and we could not 
very well— 


Mr. Macquarrie: It was a scoop. 


Mr. MclIlraith: Yes, but a scoop is some- 
times not as accurate as it should be. The 
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press report was basically good but some of 
the little details that should have been in the 
original story were not included, a few things 
like that. There is no objection at all to giving 
you all the information you ask, it is just a 
matter of the right time to do it. 


Mr. MacDonald (Prince): When you were 
discussing earlier the decision to defer or 
delay the contract that had been originally 
awarded last fall, even if construction was not 
to have started then, you mentioned various 
matters that affected it, such as taxes and 
other items. I wonder if you could elaborate a 
bit on the necessity at that time of deferring 
the awarding of the contract? Tenders were 
called in January and the close off date was 
March. 


Mr. MclIliraith: I will deal first with provin- 
cial and federal taxes. There is no problem 
with respect to federal taxes because the geo- 
graphical jurisdiction covers the entire area. 
However, there is a very real problem in 
deciding what elements are taxable by the 
provinces because their jurisdiction in this 
field is limited by their geographical bounda- 
ries. In connection with this crossing I do not 
know if the precise boundary has been set- 
tled. A satisfactory procedure had to be 
worked out between the provinces so that the 
taxes would be paid and they would not be 
left in the position of having to try to collect 
taxes from a contractor later on. These are 
taxes that might be in dispute because of the 
lack of previous experience or _ precise 
delineation of the boundaries of each prov- 
ince. That was the sort of thing we were 
talking about and an arrangement was made 
that I believe will covers that problem from 
the point of view of the provinces. As you can 
imagine, it will be quite an important factor 
in their revenues if they are able to recover 
these taxes in this way rather than having to 
resort to litigation with contractors a few 
years from now. 


Mr. MacDonald (Prince): Was this the only 
factor that contributed to the delay? 


Mr. Mcllraith: Perhaps it should be more 
fully detailed. 


Mr. Williams: There was also a potential 
problem about the matter of insurance on the 
project with respect to bonding arrangements. 
This was arranged but we finally had to take 
action that we normally do not take in ar- 
ranging a pool of insurance and _ this took 
more time than anticipated at first glance. 
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Mr. MacDonald (Prince): It does seem a 
little strange in view of the fact that these 
were economic factors about which I would 
have assumed you had considerable warning 
or foreknowledge. 


Mr. Mcllraith; We did have a warning. 


Mr. MacDonald (Prince): The fact that 
these were not attended to even as far back 
as 1965, which was a year after the project 
had in fact been announced. 


Mr. Williams: No. We entered into discus- 
sions about this matter early in 1966, at which 
time we were in a position to forecast when 
we would be calling for tenders, which would 
be done interprovincially. It was at that stage 
that we started our discussions and negotia- 
tions with the provinces and alternately with 
the insurance companies as well. At times 
there are interests that have to be looked at 
and decided upon and at one stage you almost 
reach the point of legislation, which is some- 
thing we try to avoid. 


Mr. MacDonald (Prince): I now have a 
question which relates to the over-all project. 
As noted earlier in the Prime Minister’s state- 
ment of July, 1965, it was expected there 
would be annual expenditures over the life of 
this project of approximately $30 million. As 
I indicated, the estimates in general have 
been a good deal less. I could put them on 
record if it was felt necessary. I have them 
here somewhere. In 1965-66 the amount es- 
timated was $1,130,000. Of course, as it was 
only announced in July of that year perhaps 
it is not unusual to expect a figure that small, 
but even in what might have been a full 
working year, 1966-67, the figure was only $10 
million and in 1967-68 it was $15 million. 
Now, in all cases these amounts are a good 
deal less than $30 million. Indeed, if you total 
them up they will not come to much more 
than $26 million, and in point of time this 
would be coming up to almost half the life 
of the project. It therefore seems inconsistent 
that we could have been providing for esti- 
mates of this amount and even with maximum 
progress expecting to complete it at least by 
late 1970. I find it difficult in my mind to 


match the two. 


Mr. Williams: Yes, but each year’s esti- 
mates are prepared with the knowledge of 
your status as it was at about September of 
the year before, so if you have not reached 
that point you do not estimate it for the next 
year. We are trying to get started and so far 
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all we have done is build approach roads. We 
did not have the demand for money and 
therefore it was not put in the estimates. As 
projects go to contract, and we may have two 
or three major contracts being negotiated in 
any one year, then we are going to be in that 
area. By the same token, it would be pointless 
for us to keep estimating $30 million a year 
when we were not going to spend it. 


Mr. MacDonald (Prince): When might we 
begin to see a sum like that in the estimates? 


Mr. Williams: As we said earlier, at this 
stage we are not prepared to say when we are 
going to call the next tender and the one after 
that and the one after that, or what it will 
cover. 


Mr. Bower: Mr. Chairman, as a result of 
borings has there been a complete and de- 
tailed geological cross section made along the 
line of the crossing? 


Mr. Williams: Yes, there were borings es- 
tablished for the pier locations all the way 
across so we would be sure of the nature of 
them. If I may continue, prior to that, sir, we 
had the use of the detailed surveys which the 
Department of Energy, Mines and Resources 
had made up until that date, and they also 
did some supplementary work to establish 
what it would be on the cross section as well 
as possible rock sources throughout the area. 


Mr. Bower: On the basis of core holes 
which were made? 


Mr. Williams: Yes. 
Mr. Bower: At what intervals? 


Mr. Williams: And they are now down to 
about 400 feet. 


Mr. Bower: No, I mean the intervals be- 
tween them. 


Mr. Williams: It is 400 feet between the 
holes. 


Mr. Bower: And how deep have they been 
bored into the bedrock? 


Mr. Williams: They vary considerably. It 
depends on what they are hitting of course. 
They go down to the sphere of influence of a 
pier. So they go 60 feet into the rock. 


Mr. Clarke: Sixty feet from the sea bottom. 


Mr. Bower: What is the depth into bed- 
rock? 


June 20, 1967 


Mr. Clarke: Well, there are different layers 
or ledges as you go down and depending on 
what they encounter— 


Mr. Bower: Let me ask the question in a 
more literate way. Has the Department of 
Mines and Technical Surveys published a 
geological cross section along the line of the 
crossing? 


Mr. Williams: No. 


Mr. Bower: Then how could you say that 
the rock was not appropriate for tunnelling? 


Mr. Williams: We cannot be as specific as 
that, sir. You are probably thinking of the 
channel tunnel. 


Mr. Bower: Yes. I do not think that concept 
should just be passed off. You said it was not 
feasible but what impresses me after listening 
carefully is this. I have heard that the objec- 
tion to the solid causeway was principally 
because there was no way of determining 
what the final costs were going to be when 
you took into consideration the possibility of 
adverse affects of all kinds and conditions on 
people in the whole area of the three prov- 
inces involved. This perhaps went even fur- 
ther afield into such matters as tidal condi- 
tions and so forth. No one seems willing to 
put a dollar figure on such things. On the 
compound structure as now envisaged there 
seems to be a question both as to final costs 
and effects. A tunnel, of course, is the one 
means by which all these things could be 
avoided. However, in light of what has hap- 
pened here and what I have heard about 
escalating costs—discounting the deflator fac- 
tor—the increased cost of materials, supplies 
and labour, that perhaps another look might 
be taken at the idea of a tunnel. This project 
as now envisaged involves tunnelling. What is 
the cost per foot for the thousand feet or so of 
tunnelling that is going to be done? 


Mr. Williams: These matters are not too 
relative, sir, because the tunnel we were con- 
templating was a precast concrete tunnel 
which would be laid on the bottom and cov- 
ered and I think what you are contemplating 
is a tunnel bored through the rock strata. 
Admittedly when it was previously examined 
the estimates of cost of drilling a tunnel for 
the services we required were a way out of 
line with the alternatives that were estimated 
for the causeway and the causeway bridge, 
etcetera. You are now saying, in the light of 
what has since developed, that we should look 
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at it again. In so far as this is concerned you 
are correct because we looked at the proposal 
for the English Channel crossing and we did 
not know how it was proposed to work, 
whether it would work or what it is. But one 
of the other restrictions that was involved in 
looking at a bored tunnel at the time was that 
we could not at that stage see how it could be 
ventilated for rail and highway traffic. The 
alternative was to run a ferry through the 
tunnel by means of electric rails but the 
capacity to move vehicles at the time we were 
looking at this was not such that it would 
move them. In the last report we saw about 
English Channel crossing there were figures 
quoted for moving on two twin tunnels. I 
think the service tunnel was 24 feet in diame- 
ter. The report spoke in terms of moving a 
fantastic number of passenger cars and trucks 
on electric rails, and I agree entirely that we 
must now look at this. 


e (12.00 noon) 


There is another factor in this, sir, which is 
related to the rock. We are certainly going to 
find out how they propose to transport that 
number of people, because this may or may 
not be valid for our conditions. If it is not 
valid we are out of court anyway, but the 


information from the borings showed that 
_ they went down to minus 160, that is, below 


sea level, which in that location was in 
roughly 55 feet of water, which would be 110 
feet in rock. There was about 18 feet of sand 
and overburden and then a layer of sand- 
stone, a layer of silt stone, a.layer of clay 
stone and then mudstone breccia, none of 
which are ideal materials but they were cer- 
tainly not ruled out by what we have done to 
date. 


The Chairman: Are there any other ques- 
tions? 


Mr. MacDonald (Prince): I wish to ask one 
short question concerning the Minister’s state- 
ment in the House which was reiterated at 
this meeting today. Do you have the state- 
ment before you, Mr. MclIlraith? 


Mr. MclIlraith: No. I gave it to the Hansard 
reporters in the House. 


Mr. MacDonald (Prince): I will quote from 
the paragraph where you say: 


...a review of the tunnel proposal with 
revised ‘grades and ventilation require- 
ments, and a short high level bridge over 
a lock. 


Housing, Urban Development and Public Works 


81 


If you are going to maintain the basic design 
of a causeway section, a bridge and perhaps a 
tunnel, what would be the necessity for a 
lock? 


Mr. Williams: No, it is alternate to the 
tunnel. I mentioned this before. 


Mr. MacDonald (Prince): I am sorry, I must 
have missed it. What you are suggesting, if 
you can envision it, is a very extended bridge 
from the Prince Edward Island side? 


Mr. Williams: It would not necessarily be a 
very extended one because with highway 
grades you can go up and down 150 feet much 
easier than you can with rails. You would 
have a high level highway bridge clearing the 
lock, so there would be uninterrupted vehicu- 
lar traffic. 


Mr. Mcllraith: Because of grade require- 
ments you cannot place a bridge for a railway 
high enough to let ships go under it, but you 
may be able to do so with a short highway 
bridge which can go up very quickly. 


Mr. Bower: Such as the Delaware River 
bridge at Wilmington? 


Mr. Mcllraith: Yes, it can go right up. 


Mr. MacDonald (Prince): You are suggest- 
ing the elimination of the tunnel completely? 


Mr. Williams: Yes. 


Mr. MclIlraith: But the matter has to be 
examined. 


Mr. MacDonald (Prince): I would like to get. 
this clear in my mind. The proposal is that an 
extension of the causeway would come out 
from the New Brunswick side? 


Mr. Williams: Yes. 


Mr. MacDonald (Prince): This would con- 
tinue to a bridge and then the bridge would 
continue on towards the causeway again on 
the other side and then to the Prince Edward 
Island mainland. That was the possibility you 
were suggesting? 

Mr. Williams: Yes, that is right. 

Mr. MacDonald (Prince): And there would 
be a lock at some point to permit the passage 
of ships? 

Mr. Williams: That is right. 

Mr. MacDonald (Prince): I merely wanted 
to get that clear in my mind because I was 
tending to become confused with the possibil- 
ity that there would still be a tunnel. 
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Mr. Williams: Yes. 


The Chairman: Are there any other ques- 
tions? 

Mr. Macquarrie: On a point of information, 
the Minister mentioned receiving various 
suggestions from Mr. McCulloch that have 
received some publicity. Has any other engi- 
neer submitted a design for a causeway? 


Mr. Williams: No. 


Mr. Macquarrie: So to that extent he is 
somewhat unique? 


Mr. MclIlraith: Yes. 


Mr. Williams: Apart from our own designs 
of course. 


The Chairman: Shall Vote I Stand? Stand. 
On behalf of the Members of the Committee I 
want to thank the Minister, Mr. Williams, Mr. 
Lalonde, Mr. Clarke and the officials of the 
Department. 


We will now adjourn until Thursday, June 
22. 
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Mr. MclIlraith: I would like to ask the 
Chairman or the Steering Committee for a 
lead with regard to what they would like to 
deal with at the next meeting so that I could 
have the appropriate officials available and 
ready. It would be helpful if we could have 
some idea whether harbours, rivers, construc- 
tion or what subject may be discussed. 


Mr. MacDonald (Prince): May I also re- 
quest the indulgence of the Committee at a 
later stage to allow the other two Members 
from Prince Edward Island to ask any ques- 
tions they may wish to raise. Unfortunately it 
was impossible for them to be with us today. 
I think they would like an opportunity to 
raise a few questions on this matter with the 
Minister or his officials. 


Mr. MclIlraith: I have no objection to that. 


The Chairman: We will have a meeting of 
the Steering Committee and the Minister will 
be advised. 
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REPORT TO THE HOUSE 
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The Standing Committee on Housing, Urban Development and Public 
Works has the honour to present its 
THIRD REPORT 


Pursuant to its Order of Reference from the House dated May 25, 1967, 
your Committee has made a thorough examination of the items listed in the 
Main Estimates for 1967-68, relating to the Department of Public Works, and 
has agreed to recommend same to the House for adoption. 


A copy of the relevant Minutes of Proceedings and Evidence (Issues Nos. 
1 to 3 inclusive) is tabled. 
Respectfully submitted, 


ROSAIRE GENDRON, 
Chairman. 


MINUTES OF PROCEEDINGS 


THURSDAY, June 22, 1967. 
(4) 
The Standing Committee on Housing, Urban Development and Public 


Works met this day at 9.45 o’clock a.m. The Chairman, Mr. Rosaire Gendron, 
presided. 


Members present: Messrs. Badanai, Bower, Duquet, Gendron, Gilbert, Le- 
blane (Laurier), Loiselle, Loney, MacDonald (Prince), Macquarrie, Mongrain, 
Neveu, Stewart (13). 


Other members present: The Hon. J. A. MacLean and Mr. McQuaid. 


In attendance: The Hon. George Mcllraith, Minister of Public Works; From 
the Department of Public Works: Mr. Lucien Lalonde, Deputy Minister; Mr. 
G. B. Williams, Senior Assistant Deputy Minister (Operations); Mr. L. V. Mc- 
Gurran, Director of Financial Services; Mr. C. J. Helmes, Officer-in-Charge 
Departmental Estimates; Mr. J. A. Langford, Assistant Deputy Minister (De- 
sign); Mr. R. B. Whiting, Assistant Deputy Minister (Programme Planning); 
Mr. Gerald Millar, Chief Engineer (Harbours and Rivers); Mr. Charles K. 
Hurst, Assistant to Chief Engineer (Harbours and Rivers); Mr. Henry J. 
dePuyjalon, Chief, Accommodation Division; Mr. W. F. Nelson, Director, Per- 
sonnel Services, and other officials. 


The Committee resumed consideration of the Estimates of the Department 
of Public Works. 


The Chairman called Vote 30 
Construction, acquisition, major repairs and improvements of, and 


plans and sites for harbour and river works, etc., $31,430,000. 


Mr. Lalonde introduced Messrs. Millar and Hurst, who assisted him in 
supplying information to the Members; Mr. Millar tabled, in English and in 
French, the principles governing Federal Participation in the Construction of 
Remedial Works. This document was distributed to the Members. 


Vote 30 was carried. 


Vote 5 was called. 
Maintenance and Operation of public buildings and grounds, etc., 
$76,615,000. 
Mr. Lalonde introduced Mr. dePuyjalon who answered questions with 
reference to this vote. 


Vote 5 was carried. 


The Chairman called Vote 10 | 
Acquisition of equipment and furnishings other than office furnish- 


ings, $1,485,000. 
3—5 


Mr. Williams answered questions of the Members. 
Vote 10 was carried. 


Vote 15 


Construction, acquisition, major repairs and improvements of, and 
plans and sites for, public buildings etc., $48,165,000. 


was called and Mr. dePuyjalon supplied information to the Members. 
Vote 15 was carried. 
Vote 20, under Harbours and Rivers Engineering Services, 
Operation and Maintenance, $7,924,000. 
was called, considered, and carried. 
Vote 25, 


Construction or Acquisition of Equipment, $925,000. 
was called, discussed, and carried. 


Vote 35, under Roads, Bridges and Other Engineering Services was called. 
Operation and Maintenance etc., $6,901,000. 

Mr. Williams answered questions of the Members. 

Vote 35 was adopted. 

Vote 40 


Construction, acquisition, major repairs and improvements of, etc., 
$19,965,000. 


was called and allowed to stand. 
Vote 50 


Trans-Canada Highway—Construction through National Parks, 
$1,860,000. 


was called and carried. 


Vote 55 


Operation and Maintenance of Testing Laboratories, $1,303,700. 
was called and considered. 


Vote 55 was carried. 


The Chairman called Vote No. 1 which had been allowed to stand. Messrs. 
Nelson and Williams supplied further information to the Members. 


Vote No. 1 was carried. 

Vote 40, which had been allowed to stand earlier, was called again. 

The Minister supplied further information; with reference to the planning 
and constructing a causeway and associated structures across Northumberland 


Strait; he was assisted by his deputies. 


After discussion, Mr. Loiselle moved, seconded by Mr. Leblanc (Laurier), 
that Vote No. 40 carry. 


3—6 


_ The question being put, the motion was adopted on the following division: 
Yeas: 6 Nays: 3. 


Vote 40 carried on division, and the Chairman was ordered to report to the 
House recommending the adoption of the Estimates. 


At 12.35 p.m., the Committee adjourned to the call of the Chair, 


Gabrielle Savard, 
Clerk of the Committee. 
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Thursday, June 22, 1967. 
The Chairman: Gentlemen, I see a quorum. 


@ (9.45) a.m. 
(Translation) 


Mr. Mongrain: Mr. Chairman, may I speak, 
please? 


The Chairman: Mr. Mongrain, on a point of 
order. 


Mr. Mongrain: Mr. Chairman, I would like 
to stress that I have received a series of 
documents such as, for example, “Tendering 
Procedure’, the Minister’s notes, etc. I have 
received only the English versions of these 
documents. 


I would like to emphasize that it is matter 
of principle, but I do not wish to do so with 
bitterness because I understand that it is not 
always possible from the technical point of 
view to distribute documents in French as 
rapidly as we might like. Nor would I like 
you to think that I am doing this on account 
of separatist leanings, but rather to hinder 
the spreading of separatism. However, I am 
emphatic that this principle of documentation 
coming to us in the two languages should be 
respected. 


The Chairman; Thank you, Mr. Mongrain, 
and no doubt your comments will be thor- 
oughly considered and followed up. 


(English) 
I will now call Item No. 30. 
Department of Public Works 


Harbours and Rivers Engineering 
Services 


Construction, acquisition, major repairs 
and improvements of, and plans and sites 
for, harbour and river works (Gncluding 
expenditures on works on other than fed- 
eral property); provided that no contract 
may be entered into for new construction 
with an estimated total cost of $50,000 or 
more unless the project is individually 
listed in the Details of Estimates, $31,- 


430,000. 


Dry Dock Subsidies—Canadian Vickers 
Limited, (Montreal), $180,000: $40,459,000. 


And I will ask Mr. Lalonde to introduce the 
officers of his Department to the Committee. 


Mr. L. Lalonde (Deputy Minister, Depart- 
ment of Public Works): Mr. Chairman, the 
witnesses that I introduced to the Committee 
at our first meeting are still here and they are 
available to the Committee. 


Dealing more specifically with Vote 30, I 
should like to introduce two gentlemen who 
were not introduced at the first meeting, but 
who are specifically involved with this vote, 
Mr. Gerald Millar and Mr. Charles Hurst. We 
are prepared to attempt to answer any ques- 
tions the members may wish to ask us con- 
cerning this vote. 


The Chairman: Thank you, Mr. Lalonde. 
Are there any questions? 


Mr. MacDonald (Prince): Perhaps I might 
ask a general question of the Deputy Minis- 
ter. One of the things I have wondered about 
in recent months is how it is determined 
which areas are to have improved breakwa- 
ters, extension of dock facilities, dredging and 
this kind of thing. I am thinking, particularly, 
in terms of the Maritime region. Mr. Lalonde, 
perhaps you or one of the members of your 
Department can tell me what criteria are 
established in order that this kind of decision 
can be made. 


Mr. G. B. Williams (Assistant Deputy 
Minister, Department of Public Works): Mr. 
Chairman, these projects are initiated either 
by requests from the public or from our dis- 
trict and regional officers. A third input is 
from other government departments, par- 
ticularly in the marine field, such as the 
Department of Transport and the Department 
of Fisheries. 

When the requests are made by our district 
officers or the public, a report is made locally 
on the existing conditions, the nearby works 
in the area, the terrain and some estimate of 
cost which, at that time, is very general be- 
cause it has not been determined whether or 
not a substantial engineering investigation is 
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worthwhile. As it is a program aproval item 
it is not within the scope of regional authority 
to go ahead. It comes to headquarters and is 
reviewed by a marine committee on which 
there is a representative of Treasury Board 
and, depending on the subject matter, rep- 
resentatives from the departments. of 
Transport and Fisheries, the Atlantic Deve- 
lopment Board and ARDA, depending where 
the project is. They determine whether or not 
further investigation should be undertaken 
and whether the item is one which they can 
recommend through Treasury Board for in- 
clusion in the estimates or a special submis- 
sion for the estimates to the Treasury Board. 


Mr. MacDonald (Prince): Is it fair to ask a 
question concerning the number of requests 
in comparison to the number of actual jobs 
that are able to be fulfilled at any one time? 
What is the ratio? Is that an answerable 
question? 


Mr. Williams: I could not attempt to give 
you any kind of a ratio. Suffice it to say that 
in any one year or in any two years we 
receive many requests. At present we have 
sufficient requests ahead of us if they are all 
valid to keep us going on a full program for 
several years. 


Mr. MacDoanld (Prince): You mentioned 
this period of one or two years. Is it the 
policy of the Department to establish a plan 
or do they envision a program that will run 
longer than a year—perhaps over a three or 
four year -period—in order to put them in 
order of priority. 


Mr. Lalonde: Perhaps Mr. Whiting, who is 


the Assistant Deputy Minister, Program 
Planning, can deal with that aspect. 
Mr. R. B. Whiting (Assistant Deputy 


Minister, Program Planning, Department of 
Public Works): The intention of the re- 
organization is to at least try to get a five 
year forecast of the Department’s work and 
develop an annual program based on a logical 
and sensible five year program. I do not think 
this program has really worked out on that 
basis but future programs will do so. 


Mr. MacDonald (Prince): One question that 
is extremely relevant to the situation in 
Prince Edward Island is the way in which the 
fishing industry has changed so much over 
the past few years. I wonder what kind of 
planning for the future there has been either 
by your Department or by the Department of 
Fisheries or what kind of consultation do you 
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think there should be? I am envisioning the 
long term effects that harbour improvements 
or wharf improvements might have in one 
area as against another. 


Mr. Whiting: In the future, now that the 
Department of Public Works has become a 
service agency, we will look upon the De- 
partment of Fisheries as the agency which 
will support the projects that deal with that 
Department’s programs in the Maritime area. 
That is the intention. 


Mr. MacDonald (Prince): So that it will be 
the Department of Fisheries basically that 
will— 


Mr. Whiting: It will be a Department of 
Fisheries’ program. We will extract certain 
projects from their program which will be 
included in the Department of Public Works’ 
program. 


Mr. MacDonald (Prince): Will they be the 
ones who will then be basically establishing 
the criteria? 


Mr. Whiting: Yes, for the Department of 
Fisheries’ program. The engineering stand- 
ards for docks, and this kind of thing, would 
normally be Mr. Langford’s responsibility. 


Mr. MacDonald (Prince): But the actual 
criteria of the necessity for improvement will 
really be established within the Department 
of Fisheries? 


Mr. Whiting: Or the project itself. 


Mr. Lalonde: Or the volume and its rela- 
tionship to the income derived from the 
fishing industry for that particular area. 


Mr. MacDonald (Prince): I will now turn to 
the estimates as they relate to Prince Edward 
Island because there are a few items I would 
like to have clarified. The first one is the item 
that appears on page 444 of the estimates for 
1966-67 of $370,000 under the heading “Items 
not required for 1967-68”. I am not quite 
clear on that one. 


Mr. Lalonde: All through the blue book 
under 1966-67 you will find this notation 
“Items not required for 1967-68”. These 
figures represent the amount of money which 
was spent on projects that were completed 
during that year and therefore they are not 
required either as a rebate or as a completion 
item, to part of the estimates for 1967-68. The 
figure $370,000 covered items that were listed 
in the previous blue book and they are as 
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follows: Beach Point - Landing extension; 
Sea Cow Pond - Boat harbour - To complete; 
Tracadie - Harbour improvements and Wood 
Islands - Dredging. 


Mr. MacDonald (Prince): Have the number 
of requests for harbour improvements, dock 
extensions and break waters either decreased 


in size of project or in number during the last 


two or three years? 


Mr. Gerald Millar (Chief Engineer, Har- 
bours and Rivers Engineering Branch, De- 
partment of Public Works): I believe the in- 
dividual projects have increased in size but 
over the last two years the number of large 
projects have decreased. Prince Edward Is- 
land is a case in point. 


Mr. MacDonald (Prince): That is interesting 
because in looking at the estimates of the 
Department I notice that for 1965-66 the 
amount is $809,000, for 1966-67 it is $590,000 


‘and for 1967-68 it is $460,000. There has been 


a fairly significant decrease in the amount of 
spending in this area, over the last few years. 


Mr. Millar: The fluctuation or swing be- 
tween high and low in P.E.I. as compared to 
other provinces is most noticeable because of 
the small number and size of the projects. For 
example, if there is a project amounting to 
$500,000 in one year it results in quite a 
significant increase in percentage when it is 
compared to another year. 


Mr. MacDonald (Prince): I can see that but 
I was wondering if there has been a decrease 
in the number and size of the individual proj- 
ects that had been requested? 


Mr. Millar: Generally speaking the number 
of requests are about the same if you count 
the smailer items. 


Mr. Lalonde: Mr. MacDonald, three years 
ago and two years ago there was more money 
spent to complete one large project, the 
Borden terminal. 


Mr. MacDonald (Prince): That could be; I 
only went back to the year 1966-67. I do not 
have the one for 1965-66 in detail with me. 
Do you have it there? 

Mr. Millar: The Borden terminal would not 
be listed here. It would appear under the 
Department of Transport. 

Mr. Lalonde: We will have to verify this, 
Mr. MacDonald, and give you the answer 
later. 
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Mr. Stewart: Perhaps I might ask a ques- 
tion, at this point which bears on the totals 
that are shown. What is the floor below which 
a project does not get listed in the estimates 
under Vote 30? What is the size of the finan- 
cial commitment envisaged below which a 
project would not be listed? 


Mr. Lalonde: Until now, Mr. Stewart, it has 
been $50,000. 


Mr. Stewart: Yes. In other words, there are 
many possible undertakings on Prince Ed- 
ward Island that are not listed here? 


Mr. Lalonde: Definitely. 
Mr. Stewari: Where would they be listed? 


Mr. Lalonde: They are not listed but they 
are included on page 448 under the heading: 
Miscellaneous Works Not Otherwise 
Provided For Including Expenditures On 
Works On Other Than Federal Property 
$1,995,000 


This includes the projects under $50,000. 


Mr. MacDonald (Prince): What kinds of 
projects would be included under that one? 


Mr. Williams: It could be a small wharf, a 
breakwater extension or a bit of dredging, 
but it is of a size that we are not required to 
list. 


Mr. Stewart: Is it possible for us to get this 
information in some detail? 


Mr. Williarns: The miscellaneous works 
program, because of its nature, is flexible. 
Under it we plan certain projects and it also 
takes care of matters which may be of an 
emergent nature. At the beginning of the year 
there is a tentative list made up but as mat- 
ters develop it is subject to change. We do not 
have any fixed list for these projects although 
we have a tentative one when we provide for 
the money. 


Mr. MacDonald (Prince): I am really just as 
interested, Mr. Williams, in the last couple of 
years. I know it is difficult to project into the 
coming year but I was thinking in terms of a 
report covering the last couple of years. 


Mr. Lalonde: Would you like us to table 
this for the next session? 


Mr. MacDonald (Prince): Yes, if you would, 
please. Thank you. 


Mr. Lalonde: Let me make sure I under- 
stand. You want a list of the projects under 
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$50,000 for the years 1965-66 and 1966-67 for 
Prince Edward Island? 


Mr. MacDonald (Prince): Right. 


Mr. Badanai: Mr. Chairman, I wonder if I 
may ask a question? Since there was a study 
made by the Department concerning the need 
for the redevelopment of the Kaministiquia 
River and the replacement of the swinging 
bridge in Fort William in order to enable 
modern and larger ships to negotiate the up- 
per end of the Kaministiquia River, which 
serves several industries including the Great 
Lakes Paper Company Limited and the Dow 
Chemical of Canada Limited plant. This is a 
matter which has caused considerable concern 
at the Lakehead and in my constituency of 
Fort William and it is of vital interest to us. 
The Minister visited the area and inspected 
the bridge and the portion of the Kaminis- 
tiquia River in question last January. Some 
action was promised and I wonder if the 
Department has anything to report on this 
particular matter? 


Mr. Lalonde: Mr. Badanai, as you have just 
pointed out, the Minister visited the Lake- 
head this year with the Chief Engineer, Mr. 
Millar, and the Regional Director, Mr. Man- 
chul and there was quite an exchange of 
information between those people who are 
interested in this development, the Minister 
and the departmental officials. Perhaps, Mr. 
Millar can provide more details on this matter 
than I can, but it was my understanding that 
as a result of this discussion and, in so far as 
the Department of Public Works’ interest in 
this project is concerned, which is mostly 
dredging, that the local interests were to get 
together and submit a suggested plan for the 
long range solution of this whole problem. I 
will leave out the question of the bridge as 
this is not within our jurisdiction. To my 
knowledge there has been no communication 
received from them at this stage. 


Mr. Badanai: The solution to the problem 
would be the removal of the obstruction, 
which is the bridge. The bridge has to be 
replaced in order to enable ships to navigate. 
This is partly the responsibility of the federal 
government because of the enactment of the 
Navigable Waters Protection Act. 


Mr. Millar: The problem is that the study 
on the Kaministiquia River and the inlet to 
the three rivers reported that it was not jus- 
tifiable to dredge the Kaministiquia River 
deeper up past the bridge to the turning basin 
for the industries that are presently located 
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there and if new industries were to locate 
that attempts should be made to have them 
go further down river where they could turn 
in the lower turning basin. The consultants 
agreed that it was justified to expand the 
harbour there but not in the reach that is 
requested because it has some very definite 
disadvantages. The river is very narrow, 
another turning basin cannot be made, it is 
complicated with a swinging span bridge and 
it is dangerous. 


Mr. Badanai: I completely disagree with 
the consultants because, as far as industry is 
concerned, two of the largest industries in 
northwestern Ontario, the Great Lakes Paper 
Company Limited and the Dow Chemical of 
Canada Limited, will have invested upward 
of $100 million. In addition to that we have 
elevators and other small industry along the 
river, so that kind of an argument does not 
hold water at all. The residents of the area 
are not very happy about this. I think an 
organized examination should be made, with 
a firm resolution to do something to remedy 
the situation. We do not want to abandon the 
river. It has been there since Fort William 
came into existence. We are also faced with 
the problem of accommodating larger ships. 
Of course it will take the smaller ships. It is 
said that the river is too narrow. We realize 
that. It has to be widened. It is not such a 
huge project that it would involve a large 
expenditure of money. In any event, I think 
any expenditure is fully justified in that 
location and unless something is done about it 
the people of Fort William will be in disagree- 
ment with the government. 


® (10.07 a.m.) 
(Translation) 


Mr. Duquet: Mr. Chairman, I would like to 
ask a few questions about Quebec. The De- 
partment officials are doubtless aware that an 
agreement has been reached between the City 
of Quebec, the provincial government and the 
federal government regarding the canalization 
of the Saint Charles River and that the fed- 
eral contribution to this work is to amount to 
about $8,000,000. Firstly, I would like to know 
whether an item has been set aside in the 
estimate for this work? 

Secondly, a year or two ago, a sum was 
voted for the construction of a dam on the 
Saint Charles River. I would like to know the 
amount voted for work on the dam. These are 
two questions to which I should very much 
like to have a reply, if possible. I see nothing 
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in the estimates concerning the Quebec region 
and the Saint Charles River. I wonder if these 
appropriations might have been voted previ- 
ously. 


Mr. Lalonde (Deputy Minister to the De- 
partment of Public Works): Mr. Chairman, 
the agreement with the City of Quebec and 
the province regarding the canalization of the 
Saint Charles River has not yet been signed. 
The proposed agreement is at the present 
time in the hands of the mayor of the city 
and the Honourable Mr. Dozois, the represent- 
ative of the province. They are examining 
the terms of the agreement and we hope that 
it will very shortly be possible for the three 
parties involved to sign this document. 

Obviously, when the estimates were pre- 
pared a year ago, it was then only a question 
of the dam, as no decision had yet been taken 
on the canalization of the river-bed. There- 
fore, at that time, we could not foresee the 


— developments which have ensued, and we 


could not insert the sums required in the 
estimates. But in the supplementary estimates 
we shall be able to— 


Mr. Duquei: At least begin the work once 
the agreement has been signed. 


Mr. Lalonde: As soon as the agreement has 
been signed, we shall follow the ordinary 
procedure of calling for tenders. 


-Mr. Duquet: Is the agreement you mention 
regarding canalization of the river distinct 
from that concerning the construction of the 
dam? 


Mr. Lalonde: No, Mr. Duquet. We included 
everything in one single agreement: the con- 
struction of the dam and the canalization of 
the river. 


Mr. Duquet: But isn’t there a plant con- 
nected with another station? What you mean 
to say is that the dam can be built without— 


Mr. Lalonde: No, because one of the con- 
ditions for the construction of the dam is that 
the province agrees to canalize the river-bed. 
All these details are now included in one 
single agreement. 


Mr, Duquet: Oh, good. But the plans for 
the dam, are they ready? 


Mr. Lalonde: The plans are ready. As soon 
as the agreement is signed we shall be able to 
call for tenders. 


Mr. Duquet: Without going into detail, Mr. 
Lalonde, could you tell us whether it is cor- 
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rect that the Department recently made a 
special offer or an offer of a particular kind to 
the City of Qubec, so as to hurry the work 
along and hasten the agreement? 


Mr. Lalonde: Yes, we wrote about a week 
ago, I believe, Mr. Duquet, not only to the 


Mayor of Quebec, but also to the Honourable 
Mr. Dozois. 


Mr. Duquet: About the North Shore Serv- 
ice? 


Mr. Lalonde: Yes. 
Mr. Duquet: Good, very well, thank you. 


Mr, Leblanc (Laurier): I would like to ask a 
supplementary question on this subject, Mr. 
Chairman. In our agreement with the prov- 
ince or the municipalities, are we going to 
give them a free hand in matters concerning 
calls for tender, and so on? 


Mr. Lalonde: No, Mr. Chairman. That is 
exactly what Mr. Duquet was referring to. 
The calls for federal government tenders are 
going to be made by the federal government. 
These are the terms of the agreement which 
we have sent to the province and the munici- 
pality. 


Mr. Duquet: The work will be under feder- 
al jurisdiction alone, as regards the federal 
government’s share? 


Mr. Lalonde: Yes, Mr. Duquet. 


Mr. Duquet: Now, Mr. Lalonde, about the 
dock which is to be constructed to the east of 
Anglo Pulp, if you know what I mean, to the 
east of Samson Bridge. I believe it is a con- 
tract worth about $2,000,000 for a dock 2,700 
feet long, I believe. Will it be constructed by 
the National Harbours Board or the Depart- 
ment of Public Works? 


Mr. Lalonde: Not by the Department of 
Public Works. 


Mr. Millar: It will be either by the National 
Harbours Board or by private enterprise. 


Mr. Duquet: It is not private enterprise but 
the government which is to construct the 
dock. It is strictly a federal contract and I 
think that it is the responsibility of the Na- 
tional Harbours Board. Thank you. 


Mr. Mongrain: Mr. Chairman, I have two 
or three questions to raise. Am I to under- 
stand, Mr. Deputy Minister, that all harbours 
are not necessarily the responsibility of the 
National Harbours Board, but come under the 
Department of Public Works? 
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Mr. Lalonde: Do you mean the construction 
or the administration? 


Mr, Mongrain: I see here that you include 
repairs, improvements, all sorts of things; do 
you occasionally deal with harbours which 
come under the jurisdiction of the National 
Harbours Board? 


Mr. Laionde: By agreement. 


Mr. Millar: Mr. Chairman, may I answer. 
In the case of national harbours, the De- 
partment of Public Works is responsible for 
dredging the main channels, for the inner 
harbour, and also for the planning of new 
ports and break-waters. But the ports are 
administered by the National Harbours 
Board, and all the public harbours are admin- 
istered by the Department of Transport to 
which the National Harbours Board belongs, 
that is the harbours administered by commis- 
Ssioners and those administered under the con- 
ditions of the Harbours and Piers Act. 


Mr. Mongrain: Mr. Chairman, I shall ask 
Mr. Millar a more specific question. 


I have learned from the newspapers (for 
the committee members are better informed 
by the newspapers than by the departments) 
that at the entrance to lac Saint-Pierre, not 
very far from Pointe-du-Lac, or perhaps op- 
posite Baie-Jolie, that protective works, 
breakwaters, I believe, or something in ce- 
ment anyway is to be constructed. Does that 
come under your Department? 


Mr. Millar: Is it correct, first of all? 


Mr. Mongrain: Our local papers announced 
ats 

Mr. Millar: Mr. Chairman, a survey is in 
progress in the Department of Transport; and 
usually in matters concerning maritime work 
such as docks, etc., the construction has to be 
carried out by the Department of Public 
Works. In most cases, we handle construction 
for the Department of Transport. There are 
some exceptions, such as the Saint-Ours Dam, 
which this Department is erecting itself. 
But in other cases such as the docks for 
the Newfoundland-Sydney, Sydney-Argentia 
(Newfoundland) ferries the money is provided 
by the Department of Transport votes and the 
work is surveyed and constructed by the 
Department of Public Works. 


Mr. Mongrain: In the case I mention, Mr. 
Chairman, it was also reported in the newspa- 
pers that the contracts are already issued and 
that the work will be carried out this sum- 
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mer. Are you aware of that? I seems that this 
would be between Pointe-du-Lac and Baie- 
Jolie. These are cement works to break 
the force of the ice since a few years ago, 
terrible damage occurred when the “break- 
up” of the ice on Lake St. Pierre submerged 
all the cottages on that side. 


Mr. Millar: All I can add is that I believe 
the work will be done to impede the move- 
ment of the ice in winter. As you know the 
channel is epened in winter by ice-breakers. 


When boats pass by, they cause a swell 
which breaks up the ice into large floes which 
the wind and current draw back into the 
channel. And the ice-breakers are obliged to 
work unremittingly to keep the channel clear. 
The idea is to try to keep the ice in place on 
lake St. Pierre, outside the channel. This hap- 
pens every spring at the time of the ice 
break-up. 


Mr. Mongrain: So that, normally, 
would come under your department? 


this 


Mr. Millar: It comes under the Department 
of Transport. Unfortunately, I do not know 
what the criteria of these people are, whether 
they will have this done on their own, or 
through the Department of Transport. 


Mr. Mongrain: Now, Mr. Chairman, I see 
that there is in the estimates an amount for a 
retaining wall at Champlain. The same could 
happen elsewhere. When you do protection 
work in stone, such as this, I understood the 
other day that the riparian owners were con- 
sulted and accepted the work. N ow, there isa 
case in Champlain which has been dragging 
for quite some time; and the member for 
Champlain is aware of it. A land surveyor, on 
whose property stone work was done, states 
that his permission was never requested. He 
Says that the work was not well done and he 
has been insisting for months that the stone 
be taken away, saying: “I do not need it, take 
it away from there, there are no damages at 
our place and nobody was authorized to place 
it there.” Is such a case possible? 


Mr. Millar: Mr. Chairman, it is possible. We 
usually get permission from the owners, we 
show them that the land— 


Mr. Mongrain: Could you make a note of it 
and look into the matter? The man is Mr. 
Ernest Duplessis, land surveyor—I know 
that from the Liberal viewpoint his name is 
not predestined, but— 


' 
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Mr. Duquei: But it-is to the hon. Member 
for Trois-Riviéres, I believe. 


Mr. Mongrain: Now, is it the right moment 
to mention, for example, certain works which 
seem urgent—I am still speaking of the 
Trois-Rivieres and the surrounding district. 
For example, let us take Cap-de-la- 
Madeleine; I see here an amount of $60,000 
for a retaining wall. At one of the outlets of 
the St. Maurice river—you are undoubtedly 
aware of this—there was once a dry-dock, 
during the 1914-1918 war, and certain St. 
Lawrence dredges take refuge there during 
the winter. There is also navigation by pleas- 
ure boats, yachts, etc. 

These people complain that the river fills 
up and that at low tide the yachts and boats 
have difficulty getting through. They have 
asked that some dredging be done, I do not 
know by whom; however, I believe that this 
matter is urgent. I am speaking of one of the 
branches of the St. Maurice (there are three 
branches and that is why the city is called 
Trois-Riviéres), that on the Cap-de-la- 


Madeleine side. 


Mr. Millar: Mr. Chairman, I believe that 
the whole area comes under the National 
Harbours Board. The request would have to 
go through the National Harbours Board. 


Mr. Mongrain: I do not wish to correct you, 
Mr. Millar, but on the Trois-Riviéres side, 
your department did some work in the past. 
This was done within the framework of the 
federal government’s participation in the con- 
struction of port facilities for pleasure craft. 
Because of this, it may have been different. 


Mr. Millar: There are exceptions. For in- 
stance, the Department of Public Works has 
jurisdiction over the port facilities for pleas- 
ure craft. 


Mr. Mongrain: Across the river from 
Pointe-du-Lac, about thirty properties were 
severely damaged by ice last Winter and the 
owners asked me to visit the site. There has, 
in fact, been real damages and they would 
like to secure stone in order to prevent such 
damages to their property, with the conse- 
quent danger of their summer homes being 
carried off into lake St. Pierre. Do you 
remember receiving such a request? 


Mr. Millar: We have probably received 
such a request but unfortunately this is due 
to natural causes. The government’s policy 
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with respect to protection works applies only 
in cases where erosion is due to certain fac- 
tors. 


The federal government contributes to 
protection works in conformity with the 
following principles: 


(a) The total cost or 100 per cent of the 
protection work may be authorized 
when it is considered that erosion is 
due, in a proportion of more than 50 
per cent to navigation or to the pres- 
ence of a federal government con- 
struction and that the value of the 
land to be protected exceeds by more 
than 100 per cent of the cost of the 
said protection work. 

(b) When the erosion is caused largely by 
natural causes, but that navigation or 
the presence of a federal government 
work is a contributing factor, the de- 
partment may contribute to the cost 
of the work in proportion to the 
effects which these factors may have 
had on erosion; however, such con- 
tribution may in no case exceed 50 
per cent of the cost of the work 
which, according to the department, 
would afford sufficient protection. 


Mr. Mongrain: I thank you, Mr. Chairman. 
That is all I have to say for the present. 


(English) 
The Chairman: Shall Item No. 30 carry? 


Mr. Gilbert: Mr. Chairman, I notice no item 
for the Toronto harbour. Has the Department 
any jurisdiction over the harbour in Toronto 
or is it completely under the jurisdiction of 
the Toronto Harbour Commission? 


Mr. Millar: Mr. Chairman, the Toronto 
Harbour Commission was set up by an Act of 
the Federal Parliament and is under the 
Minister of Transport. The administration of 
the harbour is passed down from Transport to 
the Commissioners and the federal govern- 
ment, in certain cases, contributes to the cost 
of works, sometimes on a pro rata basis de- 
pending on the financial status of the Com- 
mission itself. So far, in Toronto, we have 
contributed, in many cases, 50 per cent of the 
cost from federal funds in the Public Works 
Estimates; sometimes it is only on a 25 per 
cent basis. This depends on each commission 
and its financial status, as determined by a 
group of engineers and economists from the 
departments of Transport and Public Works. 
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Mr. Gilbert: So there is no item for 1967, 
Mr. Chairman. Are there any plans that the 
Department is aware of with regard to har- 
bour development in Toronto? As you proba- 
bly know we are having tremendous develop- 
ment towards the harbour in the south end of 
the city. 


Mr. Lalonde: Mr. Chairman,: the Depart- 
ment of Transport, the Toronto Harbour 
Commission and the Department of Public 
Works have had some talks about long range 
planning, and we are in the process of study- 
ing the possibility of appointing some consult- 
ants to look, not only at the Toronto harbour, 
but at the adjacent harbours which I think 
are involved in this over-all development. 


Mr. Gilbert: Thank you, Mr. Chairman. 


Mr. Miilar: Mr. Chairman, may I table 20 
copies of the Remedial Works Policy in 
English and 10 copies in French? 


(Translation) 


Mr. Duquet: Mr. Chairman, before Vote 30 
is adopted, may I be permitted to revert 
briefly to the matter of the St. Charles River. 
I know, Mr. Lalonde, that the verbal agree- 
ment, the agreement in principle, was reached 
on 18 November last, that is about eight 
months ago. I know that, at the time, a three- 
level—federal, provincial and municipal 
—working committee was formed. It was a 
committee of engineers who had made a com- 
prehensive study of the matter. I also know 
that the report of the committee was present- 
ed several months ago. May I be informed as 
to why the provincial and municipal govern- 
ments have delayed the final signing of the 
said agreement? 


Mr. Lalonde: Mr. Chairman, in replying to 
the question I must admit that I do not have 
the file before me. Consequently I may forget 
the dates. However, Mr. Duquet, I must state 
that the information which was supplied to 
you, according to which a report of the tech- 
nical committee owas presented several 
months ago is, in my opinion, inaccurate. The 
report of the technical committee, which is 
made up of representatives of the three par- 
ties involved, was presented about a month 
and a half ago, and, following presentation of 
that report, our solicitors began to work im- 
mediately on the text of an agreement. I 
know that discussions were held between the 
City of Quebec and the province with regard 
to another draft agreement which was sub- 
mitted to the federal government. We consid- 
ered both projects and borrowed a little from 
each. We finally came up with a draft agree- 
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ment which would cover all the points men- 
tioned by the three parties involved. I can 
assure you that there was no delay. Of course, 
discussions were held because, at the very 
beginning, there was a lack of agreement on 
certain points, but now, in my opinion, the 
situation has cleared up and the agreement 
should be signed soon. 


Mr. Duquei: I will not insist on this, Mr. 
Lalonde. If it is not possible, just say so. I am 
asking you if it would be possible for us to 
receive a copy of the final offer of the federal 
government to the parties concerned, to wit 
the municipal and provincial governments? 


Mr. 
copy 


Mr. Duquet: Of the agreement. 


Lalonde: Are you referring to the 


Mr. Lalonde: I am making a note of it, Mr. 
Duquet. 


Mr. Duquet: Thank you. 
(English) 


Mr. Loney: Mr. Chairman, I would like to 
raise a question of expenditures for Ontario, 
Bruce County in particular and the dock con- 
struction in Tobermory. This was in the 
1962-63 estimates but was cancelled. I would 
like to inquire now why the expenditure was 
eancelled at that time, and what consideration 
is being given now to the possibility of con- 
structing a wharf between the two existing 
wharves? 


Mr. Lalonde: Would you deal with this 
please, Mr. Hurst? 


Mr. C. K. Hurst (Assistant to Chief Engi- 
neer, Harbours and Rivers Engineering 
Branch): I think we would have to go back 
into the records to determine what happened 
in 1962-63. So many projects that come up 
cannot be completed for some reason or other. 
It may be that the tenders we had at the time 
were too expensive and we had to drop it, or 
else we had to give higher priority to some- 
thing else, or the circumstances may have 
changed. 

At Tobermory the complexion has changed. 
It has become, I believe, much more of a 
tourist centre than it was formerly when, I 
think, certain commercial aspects were in- 
volved which are no longer there. So, I think 
we would have to go back in the records to 
find out what the situation was in 1962-63 
that made it necessary to drop that particular 
‘item. 
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As to the present situation at Tobermory, I 
am afraid that here again we will have to go 
back to our last reports to find out what the 
situation is. I cannot tell you this right off 
the top of my head. 


Mr. Loney: With the decline in the fishing 
industry in that immediate area would you 
not now give consideration to the fact that 
the tourist business is even more essential? 


Mr. Hurst: This is quite true. There is a 
possibility of developing tourist facilities 
there under our Marina Policy which, as you 
know, has just recently been developed so 
that the use of small boats could be en- 
couraged and tourism taken care of in a much 
better way than it has been in the past. 


Of course, the federal government interest 

in tourism is of national scope, and there has 
to be a considerable contribution on the part 
of the local people before the federal govern- 
ment can step in under the tourist policy; in 
‘other words, the tourist policy envisages a 
contribution to the development on the part 
of the local and provincial people at least 
equal to the Federal contribution. 

Federal interest is confined to the construc- 
tion of breakwater protection wharves or car- 
rying out dredging from the main channel to 
the area where the tourist facilities could be 
developed. The initiative for such a thing, 
of course, comes from the local people. They 
must present a proposal to the Department 
which indicates what they are prepared to do, 
and what they would like the federal govern- 
ment to do. This proposal is then reviewed by 
our experts in small boat facilities and given 
consideration, and if it comes within the 
terms of the policy, then we can go ahead and 
carry out the proposal. But local initiative has 
to begin the whole project. 


Mr. Loney: Thank you. You will provide 
that other information for me? 


Mr. Hurst: Yes; for 1963. 


Mr. Lalonde: Do I understand that we will 
table this in the committee or that you will 
provide it to Mr. Loney? 


Mr. Hurst: We can provide it direct or table 
it, whichever you wish. 


Mr. Loney: I would like to have it tabled. 


The Chairman: Have you completed your 
questions Mr. Loney? 


Mr. Loney: Yes, I have. 
26862—2 
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Mr. Mongrain: I have another question, Mr. 
Chairman. On page 448, Mr. Chairman, I 
see: “Dry Dock Subsidies—Canadian Vickers 
Limited, Montreal.” Is there any government 
policy about that or is it a special case, and if 
it is a special case could somebody explain 
the history of the case to the Committee? 


Mr. Millar: Mr. Chairman, there is an Act 
of the Federal Government which is called 
the Dry Docks Subsidies Act, under which the 
Department of Public Works can subsidize 
new construction of dry docks. At the present 
time there is only one dock that is being 
subsidized, which is the General Vanier float- 
ing dock at Vickers in Montreal, to which we 
are contributing, I believe, the sum of $180,- 
000 a year for 35 years. 


Mr. Mongrain: Has the government, or your 
Department, contributed to the building of 
the dock? 


Mr. Millar: No; the building of the dock 
was done by the company itself; all that the 
Act provides is a subsidy. 


Mr. Mongrain: Is it because this one is a 
floating dock? 


Mr. Millar: No, it applies to dry docks and 
floating docks. 


Mr. Lalonde: It has something to do with 
the size, also. You see, the Department of 
Public Works owns some docks at Quebec and 
Esquimalt. They can take ships of a certain 
size, but under the Dry Docks Subsidies Act 
we have to have a dry dock which could take 
ships of a larger size in Canada, in case of an 
emergency; and that is the purpose of the 
Subsidy Act so that the Government would 
not have to provide the capital fund to build 
that kind of a dock, but would subsidize it to 
keep the priority on it in this fashion. 


Mr. Millar: May I add, Mr. Chairman, in 
this case it is a larger dock that can take the 
large lakers that now ply the seaway in 
Montreal. It is quite important that a dock of 
that size be there immediately at the foot of 
the locks, so that if an accident occurs they 
do not have to go to Quebec. 


Mr. Loiselle: Was that dry dock ever used 
by the Government for an urgent purpose? 


Mr. Millar: It is in operation now. 


Mr. Leblanc (Laurier): It is in operation. It 
costs us a total of $6,300,000 if we have to pay 
$180,000 every year for 35 years. 
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Mr. Hurst: The dry dock itself, as con- 
structed by Vickers, cost in excess of $6 mil- 
lion which they financed. They received a 
subsidy from the shipbuilding division of the 
Department of Industry, or, rallies, from the 
Canadian Maritime Commission at that time. 
The responsibility has now been given to the 
Department of Industry. That brought their 
actual capital outlay to over $4 million. The 
Dry Docks Subsidies Act allows the Federal 
Government to contribute a subsidy of 4% per 
cent for this size of dry dock on a maximum 
of $4 million. In other words, we were not 
allowed to exceed the $4 million although 
they had expended more than $4 million. Our 
subsidy was restricted to a maximum of 
$180,000 a year. 


Now, there are three categories of dry 
docks. This dry dock has the category of first 
class, which is the largest one; the other ones 
have different rates. I think the minimum is 
about 33 per cent on a million dollar invest- 
ment. But the government investment is 
$180,000 on a subsidy, plus a shipbuilding 
subsidy given by the Canadian Maritime 
Commission to compensate for the extra cost 
of building a ship in Canada over what we 
would have paid if we had had it build, say, 
in Holland, or in another European country. 


Mr. Loiselle: Does that mean that the con- 
tribution of the federal government will not 
be in excess of $4 million for that dry dock? 


Mr. Hurst: No; actually the maximum sub- 
sidy is $180,000 a year for 35 years. 


Mr. Loiselle: And that is $6 million. 
Mr. Hurst: Yes; I suppose that is right. 


Mr. Leblanc (Laurier): 
hundred thousand dollars. 


Six million three 


Mr. Loiselle: That would be the share of 
the Federal Government for that dry dock? 


Mr. Hurst: Yes; over a period of 35 years. 


(Translation) 


Mr. Mongrain: Mr. Chairman, may I ask 
another question again with regard to dry 
docks? 

Montreal, Sorel, Quebec and Lauzon have 
their shipyards. I was saying, a few minutes 
ago, that Trois-Riviéres had had a shipyard 
of its own during the First World War. The 
feeling is held, in Trois-Riviéres, that the 
situation has now reached the point where it 
might be useful to have a dry dock, at least 
for minor repairs in the wintertime to small 
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boats such as dredges and the like. A good 
number of our technicians could thus find 
work, as some of our people go out to seek 
employment in Sorel and Lauzon. As every- 
body knows, the good men are from Trois- 
Rivieres. Thus, Mr. Chairman, it would be 
consistent with departmental policy to have a 
local firm decide, for example, to build a yard 
which could take care of such minor repairs. 
Would it be consistent with government poli- 
cy to meet a- request for dredging in the 
mouth of the river so that the ships could get 
at the dock? As I have already mentioned, in 
the last few years the river has become filled 
with debris and is not deep enough for the 
ships to reach the place where such repairs 
would be made. If a request were made in 
this connection, how would it fit into the 
general policy of the government in this re- 
spect? 


Mr. Lalonde: That would depend on the 
proposal. It would also depend on the length 
of the approach to the dry dock that would 
have to be dredged. That would give us an 
idea. 


Mr. Mongrain: The maximum length would 
be two thousand feet, Mr. Deputy Minister. 


Mr. Lalonde: In such circumstances, if 
someone were to set up a dry dock business 
in Trois-Riviéres, our participation would be 
confined to dredging what can be called the 
approach channel, and not the channel where 
the ships— 


Mr. Mongrain: At that particular spot, it 
would not be necessary. It would mainly be a 
matter of getting there. 


Mr. Lalonde: Another requirement is in- 
volved. If it is a public harbour, the govern- 
ment pays 100 per cent of the dredging of the 
approach channel. However, if it is a channel 
for the exclusive use of a private firm, the 
government will pay only 50 per cent. 


Mr. Mongrain: I would like to try to under- 
stand the policy of the government by quot- 
ing a special case. Such a plant has nearly 
always been used every winter for repairs to 
the smaller ships that could not easily go to 
Quebec, Montreal or Sorel. You realize that, 
if some dredging was done, this could bring 
about some expansion in this trade, without 
jeopardizing the facilities already existing at 
Sorel and Lauzon. The demand on this point 
has been pressing for several years. 


Mr. Lalonde: If some company was inter- 
ested in an undertaking of this nature. 
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Mr. Mongrain: Such a company exists, Mr. 
Chairman, and, by some mysterious fate, its 
| requests have been blocked for many years, 
at least for about ten years. I would really 
like to go deeper into this matter and make a 
| report on it in order to know exactly how 

things stand. 


Mr. Lalonde: I would be very happy to 
/ receive your report, Mr. Mongrain. Per- 
sonally, I never heard about it. 


Mr. Mongrain: There is something wrong 
somewhere because I remember that a group 
of mayors from the area came to Ottawa a 
few years ago to explain the situation to the 
Government. Nothing ever came out of these 
endeavours. 


(English) 
The Chairman: Shall item 30 carry? Item 
30 agreed to. 


I will now call item 5: 


Department of Public Works 
Accommodation Services 


5. Maintenance and Operation of pub- 
lic buildings and grounds, including the 
provision, on a recoverable basis, of ac- 
commodation and related services for 
Canada Pension Plan purposes, and au- 

‘thority to provide assistance to (a) the 
- International Civil Aviation Organization 
in the form of office accommodation at 
less than commercial rates and (b) the 
Ottawa Civil Service Recreation Associa- 
tion in the form of maintenance services 
in respect of the W. Clifford Clark 
Memorial Centre in Ottawa... $76,615,000 


The Chairman: Are there any questions? 


Mr. Lalonde: Mr. Chairman, before we 
answer questions I would like to introduce 
a new witness, Mr. H. dePuyjalon, who is in 
charge of Accommodation Planning. 


(Translation) 

Mr. Mongrain: Mr. Chairman, is all renting 
of offices for the Government done through 
the Department of Public Works? Do some 
departments deal directly without going 
through your services? 

Mr. Lalonde: I am wondering whether the 
Department of Transport does its own renting 
in the areas around airports. 

Mr. De Puyialon: Mr. Chairman, the De- 
partment of Transport does some renting 
from its own establishments but, as a general 
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rule, the Department of Public Works acts for 
all the other departments as regards renting 
on the regular market. 


Mr. Mongrain: So, the Department of 
Transport builds its own buildings over land 
under its jurisdiction? 

I believe you also build all post office build- 
ings. You now use standard plans. How many 
standard plans do you have at the present 
time? 


Mr. De Puyjalon: Mr. Chairman, we have 
seven such plans. 


Mr. Mongrain: Are these standard plans 
used across the country, except possibly in 
cases of minor alterations? 


(English) 


Mr. Lalonde: Perhaps Mr. Langford had 
better answer that. 


Mr. Stewart: Mr. Chairman, may I first ask 
a question on a point of order? Would that 
not come more appropriately under item 15? 


Mr. Mongrain: That may be; I really do not 
know. If I am out of order, Mr. Chairman, 
will you let me know? I apologize. 


Mr. J. A. Langford (Assistant Deputy 
Minister, Design, Department of Public 
Works): The standard plans are applied all 
across Canada, with modifications for safe 
conditions. This means, basically, that foun- 
dations and sewer and water connections and 
so on are— 


Mr. Mongrain: Not necessarily floor plans. 


Mr. Langford: The basic standard building 
is of one size. One standard, for example, is an 
800 square foot post office. This standard is 
applicable according to the rate of income 
that the post office derives from the location; 
and the configuration of the building is basi- 
cally on the same floor plan. 


Mr. Lalonde: Mr. Chairman, perhaps I 
should have told the Committee at the begin- 
ning about the distinction between item 5 and 
item 15. Item 5 covers rentals, the cost of 
operation and salaries for operating person- 
nel, whereas everything that is new construc- 
tion or repairs and alterations is in item 15. 
The one is really the operation of the ac- 
commodation, and the other is the construc- 


tion. 


Mr. Mongrain; What kind of leases do you 
usually sign? Are there standards too, on the 
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number of years and the cost per square foot 
and things like that? 


Mr. De Puyjaion: Mr. Chairman, we sign 
leases varying anywhere from month to 
month up to, in the very unusual case, 15 
years. We have a standard form of lease 
which applies in almost every case except 
where we are dealing in large, multi-purpose 
buildings where the owners insist on using 
their form for the sake of uniformity. 


(Translation) 


Mr. Mongrain: Recently, Mr. De Puyjalon, 
you rented a certain amount of floor space in 
a building called the Royal Building, in 
Trois-Rivieres, on Royale street. Did you han- 
dle this transaction? 


Mr. De Puyjalon: No, Mr. Chairman. 
Generally speaking, negotiations are handled 
by the regional office. 


Mr. Mongrain: Do you remember by what 
department this floor space will be used? I 
believe the Unemployment Insurance Com- 
mission will occupy part of it. 


Mr. De Puyjalon: That is possible. I can 
enquire about it. 


Mr. Mongrain: I’ll send you a note. 


Mr. Lalonde: Do you wish us to give you 
this information at a coming sitting of the 
committee? 


Mr. Mongrain: I’ll send you a note. 


Mr. Loiselle: Mr. Chairman, I’ve only got 
one question to ask. It has to do with Vote 5, 
page 429, Accommodation Services, where I 
note an amount of $2,800,000, and, in the 
section, Other than Ottawa and Hull, for 
Municipal or Public Utility Services, an 
amount of $5,322,000. What municipal serv- 
ices can these be to reach such amounts? I 
am referring to pages 429 and 430. This has to 
do with Ottawa and Hull, Municipal or Public 
Utility Services, at the bottom of the page, 
$2,800,000, and, on page 430, in cases other 
than Ottawa and Hull. 


Mr. Lalonde: Mr. Loiselle, the $2,800,000 
cover the cost of services which we are pro- 
viding in the new buildings in the Ottawa- 
Hull area. As regards the other $5,000,000 
they cover the cost of such services for the 
rest of Canada. 


Mr. Loiselle: Do these amounts include the 
taxes paid in municipalities such as Montreal, 
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etc. Are federal buildings subject to special 
taxes? 


Mr. Lalonde: No, taxes are not paid directly 
by the Department of Public Works. Instead 
of paying taxes directly, the federal Gov- 
ernment grants subsidies. The amount is cal- 
culated and paid by the Department of Fi- 
nance. 


Mr. Loiselle: Then, these have to do only 
with municipal services where there are fed- 
eral buildings. 


Mr. De Puyjalon: These also include such 
services as electrical power, water, etc. All 
such services are included in this report. 


Mr. Loiselle: Is there no way of revising 
this? 


Mr. De Puyjalon: In English, this reads as 
follows: “Municipal or Public Utility Serv- 
ices’. 

Mr. Loiselle: The English version seems to 
be better than the French translation. Can 
you explain this? 


[English] 
The Chairman: Are there any questions? 
Mr. Duquet? 


Mr. Duquei: No. 


(Translation) 


Mr. Mongrain: Mr. Chairman, I asked a 
question a moment ago and my impression is 
that Mr. De Puyjalon did not answer or, if he 
did, I did not get exactly what he said. Are 
there any standards for rental by the square 
foot of floor which you rent? 


Mr. De Puyjaion: Mr. Chairman, there are 
two kinds of standards. They vary according 
to each market, because each market has its 
own particular standards. They vary from 
one market to the other because they depend 
on the real estate value of the buildings. 
Secondly, these standards are always com- 
pared with our construction costs. 


Mr. Mongrain: Thank you, this answers my 
question. 


[English] 
The Chairman. Shall item 5 carry? 
Item 5 agreed to. 
The Chairman: I will now call item 10: 


Department of Public Works 


10. Acquisition of equipment and fur- 
nishings other than office furnishings 
$1,485,000. 
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(Translation) 
The Chairman: This is to be found at the 
bottom of page 431. 


Mr. Leblanc (Laurier): Mr. Chairman, I 
would like to ask a question. Is the purchas- 
ing of equipment and furnishings always done 
on the basis of tenders, whatever the amounts 
involved, or is the equipment purchased di- 
rectly when small amounts are involved? 


Mr. Lalonde: We proceed either by public 
tenders or by invited tenders. When the 
amount is in excess of $15,000, we always 
proceed by public tenders. When the amount 
is below $15,000, especially in urgent cases, 
we invite two, three, four or five persons to 
tender. 


Mr. Mongrain: Mr. Chairman, I have a sup- 
plementary question. Are public calls for ten- 
ders addressed to suppliers throughout the 
country or only to those in a definite area? 


Mr. Lalonde: As a general rule, our is to 
call for tenders throughout the country, but 
there are cases where we will call tenders for 
a value of $20,000. In such cases, it is certain 
that an entrepreneur in Ontario will not be 
interested in a $20,000 contract to be fulfilled 
in the Maritime Provinces. 

In such cases, the call for tenders will be 
sent only to one area, one district or even one 
district in a county. It depends on the amount 
involved and on the importance of the work 
to be done. 

In the case of the equipment we are dealing 
with here, I wish to point out that, since the 
change in government policy, we no longer 
proceed by way of a call for tenders. We 
purchase these items from the Departments of 
Industry and Defence Production. 


Mr. Mongrain: I would like a little more 
clarification on the question of equipment, 
ete. Could you mention five or six items cov- 
ered by this vote, besides office furnishings? 


(English) 


Mr. Williams: There are items such as 
cleaning equipment, vacuum cleaners, polish- 
ers, roller blinds; safes and water coolers. 


Mr. Mongrain: That is sufficient so far as I 
am concerned. 


Mr. Leblanc (Laurier): Which do you put 
your money in! 


Mr. Williams: In the post offices. 


Mr. Lalonde: This is the office furniture. 
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Mr. Leblanc (Laurier): Office furniture in 
your own description, but in other places this 
would not be there as office furniture? 


Mr. Williams: It could be. 


Mr. Leblanc (Laurier): Because there you 
have money to put in. All you do is spend our 
money. You do not put anything in the safe! 


(Translation) 


Mr. Leblanc (Laurier): Does that include 
office equipment? 


Mr. Lalonde: The office equipment you are 
speaking of is included in each vote. If you 
examine each item, you will see that there is 
one, for instance, on page 426, under Vote 1, 
which involves office equipment. Therefore, in 
order to determine the amount of money al- 
lotted for this type of equipment, you only 
have to add the items under each vote which 
bear on this type of equipment. 


(English) 
The Chairman: Shall item 10 carry? 
Item 10 agreed to. 


The Chairman: J will now call item 15, 
details of which are on page 432. 

15 Construction, acquisition, major re- 
pairs and improvements of, and plans 
and sites for, public buildings Gncluding 
expenditures on works on other than 
federal property); provided that no con- 
tract may be entered into for new con- 
struction with an estimated total cost of 
$50,000 or more unless the project is in- 
dividually listed in the Details of Esti- 
mates $48,165,000. 


Are there any questions? 


(Translation) 

Mr. Mongrain: Mr. Deputy Minister, when 
you build such buildings, I imagine you have 
to purchase the land. Do you have occasion 
to deal with real estate agents and to pay 
their commission? 


Mr. De Puyjalon: Mr. Chairman, generally 
speaking, we deal directly with the owner. If 
the owner retains the services of a real estate 
agent, he will pay the agent’s commission 
himself. Such is the nature of the agreement 
existing between the owner and our depart- 
ment. 
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Mr. Mongrain: So, your department does 
not employ the services of a real estate agent, 
as a general rule? 


Mr. De Puyjalon: Except in very special 
cases. 


Mr. Leblanc (Laurier): Is the commission 


paid by the seller? 
Mr. De Puyjalon: In all cases. 


Mr. Leblanc (Laurier): This is the same 


case. 


(English) 
The Chairman: Shall Vote 15 carry? 
Vote 15 agreed to. 


The Chairman: I will now call Vote 20, 
Operation and Maintenance, details of which 
are on page 438. 


Department of Public Works 


20 Operation and Maintenance $7,924,- 
000. 


The Chairman: Mr. Lalonde. 


Mr. Lalonde: Mr. Chairman, I would like to 
point out that this is the operation and 
maintenance of marine works. It is contained 
in Vote 30 which the Committee discussed 
previously. It is not connected with buildings, 
it is connected with the operation and mainte- 
nance of wharves and such matters as that. 


The Chairman: Shall Vote 20 carry? 


(Translation) 


Mr. Mongrain: Mr. Chairman, I am sorry to 
delay you, but I have this matter on my 
mind, as Bossuet would have said; I mean 
dredging of part of the Saint-Maurice river. 
Could I at least, Mr. Chairman, ask the 
Deputy Minister whether he could not look 
briefly into the matter before I send him a 
note, so that he may then know the views of 
the department concerning the probable cost 
of such dredging? 


Mr. Lalonde: Do you know the name of the 
company involved in this matter? 


Mr. Mongrain: As far as I know there are 
more than one. 


Mr. Lalonde: I would need certain informa- 
tion to try and retrace the correspondence 
which was exchanged. 


Mr. Mongrain: I shali give you the details. 
Adopted. 
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Mr. Lalonde: Mr. Mongrain, I must say that 
if it is a federal construction, it comes under 
item 30 and not under item 20, because it is— 


Mr. Mongrain: Well then, it is not the same 
thing 


Mr. Leblanc (Laurier): Why is it that com- 
plicated? 


Mr. Mongrain: Would it be so that people 
will not understand too well? 


Mr. Lalonde: I must say that at the present 
time the director of our Financial Services is 
preparing certain recommendations which, if 
approved by Treasury Board, will simplified 
our accounting somewhat. This is on top of 
the departmental reorganization. 


Mr. Loiselle: Are you the first department 
that has thought of revising its estimates? 


Mr. Lalonde: No. The matter of knowing in 
what form the estimates should be presented 
to Parliament was dealt with a Glassco report 
and at that time four departments were cho- 
sen for a trial, a sort of pilot plan, only with 
regard to finances. 

This year, these four departments are even 
submitting their estimates according to this 
new formula. The other departments will do 
likewise later on if the procedure is accepted 
by the Public Accounts Committee and by 
Parliament. 


Mr. Loiselle: Do you mean to say that the 
new formula is now being used? 


Mr. Lalonde: No. 


Mr. Loiselle: Then you have not decided to 
change the formula? 


Mr. Lalonde: The four departments in 
question are the following: 


The Department of Transport— 


Mr. Loiselle: I mean the other departments. 
In the next estimates, will the new formula 
be used? 


Mr. Lalonde: I hope that our next estimates 
may be prepared in accordance with the new 
formula. 


(English) 


Mr. Stewart: Mr. Chairman, I have one 
question concerning the maintenance and op- 
eration of plant for dredging. The item is 
shown on page 439. In the subheading 
“(Further Details)” I note that the expendi- 
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tures in Prince Edward Island are considera- 
bly higher than those in Nova Scotia. I as- 
sume there is some special reason for this. Is 
this because the Department maintains its 
own plants in that province, whereas in Nova 
Scotia much of this dredging is done by con- 
tractors? 


Mr. Williams: That is a correct assessment 
of it, Mr. Stewart. 


Mr. Stewari: Is there some historical or 
geographical reason why two different tech- 
niques are used, one in Prince Edward Island 
and the other in Nova Scotia? 


Mr. Williams: It pertains to the class of 
work that is required to be done. Normally 
the departmental dredges are used on jobs 
which are of short duration or consist of a 
class of dredging which we would either (find 
difficult or expensive to do by contract and 
therefore we use the departmental dredge 
plant. It keeps the bidding on an even keel 
because we also have competition from the 
private sector and it also gives us flexibility 
in situations where it would be difficult to 
contract. 


Mr. Stewart: Is this because the soil or 
material conditions are different? 


Mr. Williams: It is not only that, but in 
some cases there is a lot of transportation and 
moving about involved to take relatively 
small cuts. It is not necessarily the type of 
ground conditions. 


Mr. Stewart: Yes, I understand. 


Mr. Williams: Or you can have a situation 
where there is periodically a lot of in-fill. 


The Chairman: Shall Vote 20 carry? 
Vote 20 agreed to. 


The Chairman: I will now call Vote 25, the 
details of which are on page 441. 
25. Construction or Acquisition of 
Equipment, $925,000. 


Mr. Lalonde: This has to do with the opera- 
tion and maintenance of departmental 
dredges with the graving docks, locks and 
dams which the Department operates. 


The Chairman: Shall Vote 25 carry? 


Vote 25 agreed to. 


The Chairman: We will now move to Vote 
35, details of which are on page 448. 

35. Operation and Maintenance includ- 

ing authority to make recoverable ad- 
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vances in amounts not exceeding in the 
aggregate the amount of the operating 
expenses of the New Westminster Bridge, 
$6,901,000. 


Mr. Stewart: Mr. Chairman, perhaps Mr. 
Lalonde could comment on how the Gov- 
ernment of Canada becomes involved in these 
particular bridges. I notice a category listed 
as “Bridges Generally” on page 449. What 
kinds of bridges are included in that category? 
How do we distinguish between bridges in 
which the Federal Government becomes 
financially involved and those which fall un- 
der the jurisdiction of the provinces or other 
governmental agencies? 


Mr. Lalonde: You have to go back a long 
way in history to answer that question. I 
think the expert in this field is Mr. Williams. 
I will ask him to reply because his memory 
goes back much further than mine. 


Mr. Williams: ‘Bridges Generally” deals 
with those bridges which we own and main- 
tain and the other section deals with bridges 
which are operating in terms of lift bridges, 
swing spans and that sort of thing. In the 
“Bridges Generally” section there are three 
general categories. There are international, 
interprovincial and then some odds and sods 
which, although they aefy description, are 
inherited. The international bridges are nor- 
mally of historical significance. There are 
some of them between New Brunswick and 
Maine and I believe those are all of the inter- 
national bridges that are still under direct 
maintenance by the Department of Public 
Works. There are a number of interprovincial 
bridges between Ontario and Quebec and be- 
tween Quebec and New Brunswick. That is 
about the limit of those. 

These bridges are of an historical character. 
The Federal Government is not necessarily 
responsible for all inter-provincial bridges 
but historically it has been involved because 
of a need at some point in time. This was 
possibly related to defence or because of some 
other factor they became involved and under 
an agreement which was intered into that 
bridge was left under the jurisdiction of the 
Federal Government. Under all arrangements 
which we now enter into where there is a 
special significance and an interprovincial 
bridge involved we endeavour to have the 
owership, operation and maintenance of it 
vested with the provinces if this is practicable 
and possible. 

Referring to the special kinds of bridges 
which we have and which are difficult to 
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accurately define, we have such bridges on 
the Ottawa River in the National Capital 
area, we have some of them that are adjacent 
to the Ottawa River but they were either 
built totally in Quebec or totally in On- 
tario because when they were originally built 
the Ottawa River was under the jurisdiction 
and still is, for that matter—of the Depart- 
ment of Public Works and the principal re- 
quirement of such bridges was for the trans- 
portation of logs, timber and navigation. In 
some cases channels were built for purposes 
of navigation solely within one province or 
the other and in the over-all operation of the 
river the Federal Government took the 
responsibility for such bridges over it. 

We presently have a program under way 
by which we are trying to transfer the juris- 
dictions of these bridges. If they are still 
required they are brought up to standard and 
we then enter into negotiations with the prov- 
ince and endeavour to transfer them to the 
province. In some cases it is a case of buying 
ourselves out of what formerly was our 
responsibility. 

There are some odd situations which occur. 
For example, there was a small local bridge 
in the province of Manitoba which, after 
investigation, it finally turned out that it had 
come to the Federal Government at a time 
when Manitoba was the postage stamp prov- 
ince and the bridge was built just before the 
boundaries were extended so at that time it 
had been in the Northwest Territories. These 
bridges are of an historical significance. 


Another one is the Burlington Canal 
Bridge. This was a navigation channel main- 
tained by the Federal Government prior to 
Confederation and when the first bridge was 
built it continued to be a navigation channel 
maintained and operated by the Federal 
Government and they accepted the responsi- 
bility for the bridge. There are some of that 
category. 

The New Westminster Bridge is one which 
was inherited at the time the Pattullo Bridge 
was built in B.C. It is a railroad bridge and it 
is operated as a toll structure. We collect tolls 
on a par tonnage basis from the railways that 
operate it and it is a means of maintaining an 
existing railway facility which is required by 
more than one company and which the Pro- 
vincial Government, with a new highway 
bridge, was not in a position to maintain. 


The Chairman: Thank you, Mr. Williams. 
Shall Vote 35 carry? 
Vote 35 agreed to. 
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The Chairman: I will now call Vote 40, and 
the details are on page 450. 

40 Construction, acquisition, major re- 
pairs and improvements of, and plans 
and sites for the roads, bridges and other 
engineering works listed in the Details of 
Estimates, provided that the amounts 
within the Vote to be expended on in- 
dividually listed projects may be in- 
creased or decreased subject to the ap- 
proval of Treasury Board, $19,965,000. 


The Chairman: Are there any questions? 
Do you have a question, Mr. MacDonald? 


Mr. MacDonald (Prince): If there are other 
members who wish to ask questions perhaps I 
could wait until they have had a chance to do 
SO. 


The Chairman: Do not wait too long. 


Are there any questions? 


Mr. MacDonald (Prince): I will ask a couple 
of supplementary questions. I mentioned at 
the end of last Tuesday’s session that I hoped 
there would be some provision made for the 
other two members from Prince Edward Is- 
land to be present. It was my understanding 
at the conclusion of that session that this 
question would not necessarily come up to- 
day. They asked me yesterday if it was going 
to be on the agenda and if I had known it 
was coming up, I could have alerted them. 


The Chairman: I am in the hands of the 
Committee. Do the members wish that we 
stand that Vote? 


Mr. MacDonald (Prince): Is this the final 
day for discussion on the estimates of the 
Department or will there be a later oppor- 
tunity to say something? 


The Chairman: Do you have any specific 
questions that you wish to ask now, Mr. 
MacDonald? 


Mr. MacDonald (Prince): I only have a few 
questions but I was really thinking more of 
the other two members who could have been 
here today if they had known this subject 
was going to come up for discussion. 


Mr. Stewart: Mr. Chairman, may I suggest 
that we stand Vote 40, proceed to the remain- 
ing votes under the estimates of the De- 
partment of Public Works and then at the end 
of our sitting today come back to Vote 40. At 
that time Mr. MacDonald can be permitted to 
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ask the questions he has in mind and we can 
also take up the procedural question of 
whether or not we can see our way clear to 
meet again on our present reference. 


Mr. MacDonald (Prince): Perhaps in the 
meantime I could get in touch with the other 


members to see if they could attend this 
morning. 


The Chairman: Will we stand Vote 40? 
Some hon. Members: Agreed. 


The Chairman: I will now call Vote 50, the 
details of which are on page 451. 


50 Construction through National Parks, 
$1,860,000. 


Mr. Stewart: Excuse me. The Trans-Canada 
Highway is included in Vote 40, is it not? 


The Chairman: 


That is a statutory one, 
I think. 


Mr. Stewart: I wonder whether we could 
modify our order standing Vote 40 so that 
we could take up now the question of the 
Trans-Canada Highway? 


-The Chairman: There is no such subject in 
the Vote. 


Mz, Stewart: No, but nevertheless there are 
questions that people might want to ask. 


The Chairman: Yes. Therefore your provi- 
sion has the effect of— 


Mr. Stewart: It has the effect of exempting 
the discussion of the statutory provisions 
under the Trans-Canada Highway Act from 
the order just now made—standing Vote 40 
so we can ask questions about the progress of 
the Trans-Canada Highway. 


The Chairman: Do the members of the 
Committee agree? 


Some hon. Members: Agreed. 


Mr. Duquet: You have already said that 
Vote 40 stands; we are on Vote 50 now. 


Mr. Stewart: If there is any objection, Mr. 
Chairman, I am quite prepared to waive 
removal of them. 


The Chairman: Are there any questions on 
Item No. 50? Shall Item No. 50 carry? 


Some hon. Members: Agreed. 
Item No. 50 agreed to. 


The Chairman: I now call Item No. 55, the 
details of which are on page 451. 
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Testing Laboratories 


55. Operation and Maintenance, $1,- 
303,700. 


Mr. Mongrain: Mr. Chairman, how many of 
those testing laboratories do we have? 


Mr. Lalonde: There is one in Ottawa that 
specializes in testing construction materials 
and related items. There is a small one out 
West. It is in Banff but at the end of this 
summer it will be closed down, so there will 
be only the Ottawa one left. 


Mr. Mongrain: May I risk putting another 
question, Mr. Chairman? How would the min- 
ister explain the fact that these laboratories 
do not come under the National Research 
Council? 


Mr. Lalonde: I might ask Mr. Williams to 
answer that question. This happens to come 
under his jurisdiction. 


Mr. Williams: Yes. The National Research 
Council is interested in research. This labora- 
tory is not in the research field. It is used for 
testing materials which are purchased or are 
used in connection with government con- 
tracts, construction, maintenance, and so on. 


Mr. Mongrain: That is material you buy 
and want to test yourself? It is not looking 
for new material or anything like that? 


Mr. Williams: That is right. We also do a 
substantial amount of soils investigation in 
relation to those things we build. 


Mr. Loiselles At those testing laboratories, 
does anybody outside, that is, the public have 
anything tested there? 


Mr. Williams: No. 


Mr. Loiselle: It is only used by the De- 
partment. 


Mr. Williams: Yes. We are not in a position 
to compete with private organizations which 
are in business to do that. As a matter of fact, 
we use private organizations a great deal for 
the same kind of testing elsewhere. 


Mr. Mongrain: Mr. Chairman, I am still a 
little surprised to see that we have an appro- 
priation of $1,303,000 that—unless I do not 
understand—could be incorporated into the 
operations of the National Research Council. 
You know better about this than I. I am 
asking questions because I want to be sure I 
understand. Do you not think it could be 
incorporated into National Research Council? 
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Mr. Williams: The situation is that the 
National Research Council would like to 
devote their energies and efforts to research 
and they do not want to be involved in the 
routine, repetitive type of testing function 
which this envisages. To some extent you 
might say there is a duplication of facility. It 
has been investigated and in fact there is not, 
because for the type of repetitive testing we 
do on concrete, paints and cleaners and that 
sort of thing, they would require additional 
space and additional men, the same kind of 
thing that we have now. 


Mr. Bower: There would not be any sub- 
stantial saving? 


Mr. Williams: As a matter of fact, they 
would not like to encourage this because it 
detracts from their main effort of research. 


Mr. Bower: Mr. Chairman, I appreciate Mr. 
Williams’ point about not getting materials 
testing laboratories mixed up with basic re- 
search, but does materials testing laboratory 
do work for departments of government other 
than Public Works? 


Mr, Williams: Yes, it is a service agency to 
all departments and agencies of government. 

The Chairman: Shall Item No. 55 carry? 

Item No. 55 agreed to. 

The Chairman: Shall I call Item No. 1? You 


can ask any questions here, on the Trans- 
Canada Highway, for example. 


Mr. Stewart: Yes, I think you should call 
Item No. 1, Mr. Chairman. 


1 General Administration, including 
grants as detailed in the Estimates, 
$19,734,600. 

The Chairman: Are there any questions? 
(Translation) 
Mr. Mongrain: Mr. Chairman, how does 


the department go about recruiting un- 
specialized staff, here in Ottawa? 


Mr. Lalonde: Could you wait just a moment 
Mr. Mongrain, please? 


(English) 
I should like to introduce Mr. Nelson, Di- 
rector of Personnel Services, who has not 


yet been a witness. You had better come 
over here and listen to this. 


(Translation) 

Mr. Mongrain: To complete my question, 
Mr. Chairman, I would like to know if these 
employees come under the Civil Service 
Commission? 
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(English) 

Is any of this staff hired by the Civil 
Service Commission or is it all hired by the 
heads of your different departments? How 
do you operate when you need to hire some- 
body, for instance, anybody working here in 
Ottawa and coming under your jurisdiction? 


Mr. W. L. Nelson (Director of Personnel 
Services): If we are hiring from outside we 
do this through the Public Service Commis- 
sion. 


Mr. Mongrain: What do you mean by “out- 
side”; from outside the city? 


Mr. Nelson: We mean people from outside 
the Public Service; that is, bringing people in 
from outside industry or from other occupa- 
tions. If we are talking about filling posi- 
tions in the Department from inside gov- 
ernment, a certain amount of authority is 
delegated by the Public Service Commission if 
a department meets certain standards. These 
standards involve having proper procedures 
and personnel and the Public Service Com- 
mission, in these circumstances, will dele- 
gate to the department the authority to make 
appointments within that department or 
within the Public Service. 


Mr. Mongrain: In the case of carpenters, 
painters, electricians or trades of this. sort, 
does the Civil Service intervene occasionally? 


Mr. Nelson: Oh, yes. 


Mr. Mongrain: But generally speaking, you 
do that yourselves? 


Mr. Nelson: Most of the recruiting of these 
people from outside would be done throuh 


the Public Service Commission and all 
appointments would have to have their 
approval. 


The Chairman: I think, Mr. Stewart, if you 
have a question about the Trans-Canada 
Highway this would be the time. 


Mr. Stewart: I will wait to see whether 
anyone wants to raise any other question on 
Vote 1. What I am really trying to do is to 
give Mr. MacDonald time to get his members 
here. If no one else wishes to raise questions 
on Vote 1, perhaps I could use this opportuni- 
ty to ask two or three questions concerning 
progress on the Trans-Canada Highway. 


I should like to know how near completion 
the Trans-Canada Highway is? In how many 
provinces has the Trans-Canada Highway 
been completed? 


Mr. Williams: I do not want to appear diffi- 
cult but a question of definition is involved. A 
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highway is never complete because you build 
and rebuild it as long as it is in use. The 
terms of the agreement as initially proposed 
and covered by the Act, and still in force, 
were that there would be a paved highway of 
two lane capacity from coast to coast. That 
condition has now been met but standards 
were set also and to the extent that the prov- 
inces wished to build to these minimum 
standards the federal government would 
share the cost. 


So long as the agreement is open, and it 
now extends to December 31, 1970, work will 
continue on the Trans-Canada Highway be- 
cause someone will always be improving, 
within the two lanes, the road that is there 
now. There are still sections on which no 
construction has ever been done in terms of 
the Trans-Canada Highway agreement in 
some provinces, particularly the Atlantic 
provinces. There have been relocations in 
some of the other provinces where this would 
apply and that work will continue as long as 
this agreement exists. 


Mr. Stewart: You spoke of relocations. Does 
this imply that if a provincial government so 
decided it could come to the government of 
Canada through the Department of Public 
Works, propose a re-routing of that highway 
which had been designated as the Trans- 
Canada Highway, and in some way get fed- 
eral assistance for the new route? 


Mr. Williams: That is possible. 


Mr. Stewart: Would you explain the 
process by which this could be done? What 
would have to be done with relation to 
moneys already expended? 


Mr. Williams: If a new routing is deemed 
advisable by the provincial government, they 
submit their proposal to the federal govern- 
ment for the new route and state why they 
wish to change it. In many cases this is valid 
because they are not in a position to provide 
a better standard by staying on the old route 
because of physical conditions, or the cost 
may be prohibitive. In those cases where the 
change in route is agreed to by the federal 
government, we share in the cost of the new 
work on the new routes and we recover what- 
ever contributions we made on the work 
done originally on the old route. 


Mr. Stewart: Has this procedure been fol- 
lowed in many instances? 

Mr. Williams: Yes, it has been done fre- 
quently. You have to realize that the prov- 
inces started on this project in 1949 and the 
changes in conditions between 1949 and 1967 
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have been sufficient to warrant changes in 
location, the same as for any other highway. 


Mr. Stewart: When you say the government 
of Canada recovers the money expended for 
the highway on the old route, does this mean 
merely that it recovers the total amount of 
money expended without any interest pay- 
ments? 


Mr. Williams: That is right. 


Mr. Stewart: In other words, this is a good 
way for a province to get some cheap money. 


Mr. Williams: In a sense, but you have to 
realize that the new work they are doing 
under the agreement is expensive money. It 
costs them a lot. If a dollar is worth 50 cents 
in the work they are doing now they have to 
put up the other half of that as well. 


Mr. Stewart: Have there been any instances 
where a province has gone ahead with work 
under the Trans-Canada Highway Act and 
then, within two or three years, proposed an 
extensive re-routing? 


Mr. Williams: I cannot say no categorically 
because there may be some very local situa- 
tion involving perhaps half a mile of road— 


Mr. Stewart: That is why I used the word 
“extensive’’. 


Mr. Williams: I cannot say no categorically 
although I cannot recall any such instance. 


Mr. Stewart: Mr. Chairman, those are the 
questions I wanted to ask on this subject. 


Mr. MacDonald (Prince): I have not been 
here for all the questions Mr. Stewart asked 
but I believe, if I recall correctly, that a few 
years ago the Province of Prince Edward 
Island made a request in connection with the 
extension of the Trans-Canada Highway so 
that it would span the distance of the Island. 
At present it really only covers the central 
part of Prince Edward Island. Is that not 
correct? Was there not a formal request? 


Mr. Williams: Yes, there was. 


Mr. MacDonald (Prince): I do not remem- 
ber the outcome. Was any hope given that 
this might be a possibility? 


Mr. Williams: No, the routing of the 
Trans-Canada Highway within termini and 
its general location were established at the 
time the agreements were entered into but 
they could make minor changes. Prince Ed- 
ward Island, I believe, signed about 1950. 
This may not be precise but it was about that 
time. The routing agreed on at the time was 
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to provide a national link, recognizing that it 
would not provide a total highway system for 
Prince Edward Island. As a national link it 
would run between the two ferry terminals 
and that position has been held I might say, 
by successive governments. 


The Chairman: Shall Item No. 1 carry? 


(Translation) 

Mr. Mongrain: Mr. Chairman, I would like 
to put another question with regard to item 1. 
We learned through news reports, some 
weeks ago, that the federal government in- 
tended putting up public buildings in Hull. 
Are there any items in this connection in this 
year’s estimates? Would it be possible to be- 
gin construction in that regard, or carry out 
these projects, or at any rate make surveys? 


Mr. Lalonde: Mr. Chairman— 


Mr. Mongrain: I believe these buildings 
were meant for the Department of Forestry 
and Rural Development. 


Mr. Lalonde: The announcement made by 
the minister concerning the proposed con- 
struction of two buildings in Hull indicated, I 
think, that the intention was to begin work on 
the plans of these two buildings immediately 
and that two firms of architects, one for each 
building, had been assigned for this purpose. 


At the present time we are having discus- 
sions with the Department of Forestry and 
Rural Development on whose account this 
work is being carried out. We should be in a 
position to reach an early decision in this 
regard. However the expense incurred for the 
preparation of plans or studies by architects 
and engineering firms has been included in 
our estimates for this year. 


This comes under a general item covering 
the preparation of all plans without it being 
required to mention any specific building un- 
til such time as it is decided to proceed with 
the actual construction. This means that it 
will be almost one year before those items are 
actually included in our own estimates. Those 
amounts are included in our own estimates 
only when we know that the actual work is 
ready to begin. 


Mr. Mongrain: This means, then, that no 
vote is to be included in this year’s estimates 
in respect, say, of expropriation of land? 


Mr. Lalonde: This would come under 
another vote, e.g. Preliminary Surveys in the 
main estimates. 


Mr. Mongrain: Would the Deputy Minister 
say it, according to him, there might be dur- 
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ing the next fiscal year any expropriation of 
land, or perhaps any land development? I am 
not asking you to commit yourself by answer- 
ing me! Just tell me if you have anything like 
that in mind. 


Mr. Lalonde: There is no expropriation in- 
volved in this case since the property on 
which this laboratory is to be built already 
belongs to the National Capital Commission. 
What will be involved is simply a transaction 
between that organization and the Depart- 
ment of Public Works. In the other case we 
are at present negotiating with the City of 
Hull. This is required for us to begin our 
planning. 

Mr. Mongrain: I was referring to expro- 
priation, but what T really had in mind was 
preliminary planning. 


Mr. Lalonde: I may say that— 


Mr. Mongrain: Of course, Mr. Chairman, 
nothing could be further from my mind that 
this could be only an election promise. 


Mr. Lalonde: Mr. Mongrain I can give you 
the assurance that both projects are under- 
way. 


Mr. Mongrain: This will be of benefit to the 
people of Hull. Thank you very much. 


[English] 
The Chairman: Shall Item 1 carry? 


Some hon. Members: Agreed. 
Item No. 1 agreed to. 
The Chairman: I will now call Item No. 40. 


40. Construction, acquisition, major re- 
pairs and improvements of, and plans 
and sites for the roads, bridges and other 
engineering works listed in the Details of 
Estimates, provided that the amounts 
within the Vote to be expended on in- 
dividually listed projects may be in- 
creased or decreased subject to the ap- 
proval of Treasury Board, $19,965,000. 


Mr. MacDonald (Prince): One of the diffi- 
culties, of course, Mr. Chairman, in trying to 
build on the discussion we had on Tuesday is 
the unavailability, through no fault of any of 
the staff, of the extensive discussion we did 
have on that day, so I will try as much as 
possible not to cover any territory that was 
covered on Tuesday. But on thinking about 
the general remarks after the session on 
Tuesday, one of the questions that came to 
my mind, and I am sure to the minds of 
others who have thought about it at any 
length, is that in the decision—and this is a 
general question—to defer further construc- 


June 22, 1967 


tion on the actual causeway portion until the 
whole project could be reassessed, there was 
a great deal of discussion about changes that 
might be made. These changes included the 
possibility still of the railroad and an even- 
tual expansion to four lanes, and whatever 
these changes might be they might substan- 
tially reduce the overall cost of the project. I 
find it difficult to understand, having spent 
the amount of time, energy and resources at 
an earlier period to survey, examine and test 
the various possibilities of a transportation 
link that would encompass both a highway 
and a railway, how it could be possible to 
think of building a project more cheaply now 
and still retain the same elements without 
either sacrificing the design in other words, 
endangering it by some of the wind and 
weather factors—or simpling removing some 
of the elements. 


If you grant that this is possible now, we 
are then getting a more expensive causeway 
than was necessary earlier. It seems illogical 
to suppose that we are actually building a 
causeway encompassing a railway and a high- 
way that is more expensive than we needed. 
and that now we can go for one that is of a 
cheaper design without sacrificing, as I think 
the Deputy Minister mentioned, any of the 
qualities that will be necessary to retain this 
structure over the course of 100 years. 


Mr. Lalonde: Mr. Chairman, in replying I 
would like to point out that perhaps we are 
engaging in a question of semantics here. Use 
of the word “re-design” can lead to a great 
number of interpretations. I am not sure 
whether it is not more accurate to say that 
what we are about to embark upon is a re- 
costing of each portion of each of the alter- 
natives which were submitted in the first place 
to determine whether the comparative basis 
on which some recommendations and deci- 
sions were made were accurate and whether, 
under the conditions we are now aware of, 
one alternative which we accepted in the past 
over another would now be justifiable. 


In other words, we want to look at the 
design in relation to the cost of its compo- 
nents. It may be that because of the cost of 
these components we may wish to alter a 
portion of an alternative. Now, there is a 
limitation to the number of alternatives that 
we can look at but what we want to do is to 
look at those alternatives, re-cost them and 
then compare them again and to add, as the 
Minister said the other day, some alternatives 
that we never even thought of. One of those 
was the question of whether it would be pos- 


Housing, Urban Development and Public Works 


103 


sible—I do not say it is—to have a one-level 
operation of a road with rail on that level, 
closing the road traffic during certain periods. 
It is an alternative we never looked at before. 


Mr. MacDonald (Prince): Do you mean that 
in the original design consideration no 
thought was ever given to the inclusion of 
both the railway and the highway on the 
same level? 


Mr. Lalonde: Not on the same level, no. At 
least it did not come as a recommendation. 


@ (11:40 a.m.) 

Mr. Williams: In looking at various designs, 
at one stage, certainly there was highway and 
railway on the same level. They presented 
certain problems and the idea of carrying the 
highway on a superstructure solved a prob- 
lem of expansion and it solved the problem of 
the width of the causeway and crest heights 
in a way that for the pricing they had as- 
sumed at that time was the best solution, so 
the other one was dropped. But the pricing, 
as we have indicated, was off the pace so now 
we have to re-examine those two. 


Mr. Stewart: Mr. Chairman, I should like to 
ask Mr. Lalonde a question based on what he 
has just said. Would I be correct in deducing 
that the tenders received for the causeway 
section of the crossing were so high that it is 
now thought desirable to consider shortening 
the causeway section of the crossing? When 
you talk about readjusting the segments of 
the crossing is this the kind of possibility that 
you have in mind? 


Mr. Lalonde: That is a possibility. I would 
only look at it from the point of view of the 
balance of cost, but I think Mr. Williams 
might want to add something from the engi- 
neering point of view because, as Mr. Mac- 
Donald has said, while the cost is a very 
important factor, sound engineering is just as 
important. 


Mr. Williams: That is quite true. That is 
one alternative but it is not the only one 
because elements of the bridge also are affect- 
ed and so you have to examine both. It is 
almost like going through a computer set-up 
where you plan in 30 or 40 different alterna- 
tives of different lengths of the various ele- 
ments, but the main thing is that a cost figure 
is now introduced which is more in some 
elements than we had contemplated, so we 
have to re-examine the whole thing. Also 
there is the other discussion we had on the 
contracting procedure which would affect it 
as well. That is another element. 
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Mr. MacDonald (Prince): I think you men- 
tioned too, Mr. Williams, that there comes a 
point where the depth of water makes the 
bridge more effective than the causeway and 
vice versa: that there is a breaking point. 


To go back, Mr. Lalonde, to our earlier 
discussion there are still a couple of things 
that are not clear to me. As mentioned by Mr. 
Williams some consideration was given to the 
inclusion of the railway on the same level as 
the highway because of certain design and 
costing problems it was decided not to use 
that plan. Now, will it be possible in this 
reconsideration to overcome those design 
problems if it were considered a better finan- 
cial proposition to have both on the same 
level? 


Mr. Williams: Yes; I think what you are 
getting at is that if you are going to provide 
expansion space you are going to have to 
build into one level of a causeway room for 
future expansion to four lanes when such 
becomes necessary. Then you get into the 
question of whether it is worth the additional 
capital now for something you require 20 
years from now, and the costing of that, as 
opposed to doing it some other way. It is just 
one of the other combinations you have to 
look at. 


Mr. MacDonald (Prince): Am I right in as- 
suming that one of the design problems is the 
possibility of either ice or spray or a combi- 
nation of these things on a lower level affect- 
ing highway traffic that would not happen on 
a higher level? 


Mr. Williams: That is correct. Here again it 
is a guess of cost. 


Mr. MacDonald (Prince): Then again, Mr. 
Lalonde, on the same question you say that 
one of the principal factors involved in this 
re-assessment is really one of costing. Are you 
indicating by this that instead of an across- 
the-board increase in cost which takes place 
in almost every facet of construction, there 
have been unequal increases, that in some 
aspects of construction and may be a greater 
rise in cost than in other aspects? 


Mr. Williams: I cannot really answer that. 
All I can say is that the decisions for this 
alternative opposed to that alternative in any 
of the elements were made on the assumption 
that certain things would be bid at a certain 
price. Now, if one item goes up substantially 
and another item does not, this changes the 
consideration of the alternative. It is the bid 
that makes the difference. You can say it is 
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inflation or whatever it is, but to us it is what 
the contractor wants to do the job and that is 
the governing price. 


Mr. MacDonald (Prince): I would like to 
ask a general-question because certainly the 
tenders that were submitted for the causeway 
portion have been a determining factor in all 
of this. In what way do Northumberland 
Consultants, or the Department in consulta- 
tion with them, determine in advance the es- 
timated bid? In other words, in order for you 
to provide your own estimate you must make 
some kind of appraisal of the situation and 
determine as closely as possible what it is 
going to cost. How is that procedure carried 
out? 

Mr. Williams: Traditionally you look at 
what you have paid for similar work on other 
jobs and try to relate the terrain, the trans- 
portation, the demand and the activity to 
this and then put plus and minus to it. When 
you get a job like the causeway there are not 
too many previous jobs that have all of the 
elements we are concerned with or which 
compare in size. Where, on another job, you 
might have 20 bids in this case you get four 
because three or four of the people who nor- 
mally would bid have to get together to han- 
dle it, so that is an element of it. 

Because of that, in addition to looking at 
costs on similar jobs in other places we tried 
to price work that had been done, not just in 
Canada but around the world. The consultants 
also contacted contracting and engineering 
firms that had been associated with these jobs 
and had discussions with them to try to get 
some kind of pricing. It so happens that the 
people who are associated with the actual 
bidders on this job were involved in some of 
this interrogation which went on for a consid- 
erable period. 

I talked to some of them and asked them 
what happened. The views of the individuals 
your deal with might be that they could do it 
for a certain amount, but when you are deal- 
ing with a joint venture and a board of direc- 
tors representing perhaps four or five firms, 
and they are putting together their prices and 
their professional people and estimators are 
arguing it out, the directors and management 
of the companies putting it in say: Yes, and 
because it is “iffy” we want a mark-up on this 
of 10 and 20 above what you think it is. Now, 
this is the way they are developed. We try to 
forecast; sometimes we are good and some- 
times we are bad. 
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Mr. MacLean (Queens): Mr. Chairman, I 
was unavoidably absent—I am not a member 
of the Committee to begin with—when this 
was discussed the other day so I hesitate to 
ask a question at all because I am running a 
very real danger of being repetitive, but I 
would like to ask a couple of questions relat- 
ed to the present discussions. Can you tell the 
Committee whether the experience was simi- 
lar for the estimates and tenders for construc- 
tion of the Canso causeway, or in that case 
were the tenders happily near or below the 
estimated cost? 


Mr. Williams: I am sorry, I do not know. 


Mr. MacLean (Queens): When this concept 
of a causeway to Prince Edward Island was 
first raised concurrent with the completion of 
the Canso causeway—or a number of years 
ago anyway—originally it was for a solid 
causeway with a lock or some such arrange- 
ment to let ships pass. Has this concept been 
dropped completely as impractical, or is con- 
sideration still being given to this as a possi- 
bility of re-design? 


Mr. Lalonde: Mr. MacLean, I tried to ex- 
plain why the Minister announced the gov- 
ernment. decision in the House the other 
day. You may recall some of the background 
yourself. From the records we have and from 
what transpired when we studied the critique 
sent to us by Mr. McCulloch a decision was 
made that we would not change the tidal 
regime or affect the fisheries industry in the 
area between the provinces involved. So far 
as we were concerned, that immediately ruled 
out the possibility of a solid causeway. 


I was not with Public Works at the time of 
the first decision, but I understand two 
successive governments confirmed that they 
did not want to change the tidal regime or the 
flow of water in such a way that it would 
affect the fisheries industry. Of course, that 
rules out the solid causeway. 


Mr. MacLean (Queens): And that situation 
still obtains regardless of what the relative 
costs might be? I am not aware of what they 
might be. There might not be an advantage 
anyway. 


Mr. Lalonde: I must say that we and the 
consultants have taken a good look at the two 
documents we received from Mr. McCulloch 
and, as Mr. Williams has said, estimating is a 
very difficult science. He has changed his own 
estimate. I think, perhaps, a year from now 
he might change it again, but we hope and 
believe that the method of producing a cross- 
ing which we now propose to study again will 
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provide—I do not know for exactly how 
much more money—a solution that will mar- 
ry the two conflicting factors of cost and the 
desire to retain the existing situation in the 
area. We might have to pay something to 
retain the present tidal regime but if it is 
worth it I think it could be a very sound 
decision. 


Mr. MacLean (Queens): Were comparisons 
made between the tender costs submitted and 
the costs—I presume this would be the case— 
of somewhat comparable projects like the 
Chesapeake Bay crossing? 


Mr. Lalonde: This is where it gets difficult 
again. As a matter of fact, the engineers who 
designed the Chesapeake Bay project were 
very much interested in doing their job too. 
But the conditions in Chesapeake Bay, and if 
you cross there you will know this, are very 
different from the conditions between Prince 
Edward Island and the mainland. 

I think this is what Mr. Williams was get- 
ting at when he said that we really did not 
have any specific basis on which we could 
say: This is going to cost this much. 


Mr. MacLean (Queens): I was not referring 
to cost per mile or anything like that. I meant 
comparable cost of things that are as compa- 
rable as you can get them; for example, the 
cost of laying down a certain cubic yardage 
or tonnage or fill—that sort of thing. In other 
words, are the contractors who have tendered 
on this competitive in the world market? 


I do not want to be misunderstood. I am 
not passing any judgment on contractors; I 
am just seeking information. But is there a 
possibility that there might be some new or 
different concept, or some more efficient way 
of tackling the whole problem such as the 
transportation of fill by self-loading boats, or 
something of the sort, rather than by the 
more traditional way the contractors who ten- 
dered have been accustomed to? 


Mr. Williams: With regard to the terrain 
and availability of materials, in relation to 
Chesapeake Bay there is not too much that is 
comparable unless you get to something like 
precast concrete elements, or something of 
that sort. That is about the only area where 
you can get a comparison. In the matter of fill 
it is a question of the quality, location and 
transportation. Whether or not some foreign 
companies might have had an input to this 
that Canadian companies did not have, again 
it is almost impossible to say. However, I 
think it is fair to say that the joint ventures 
that did bid are Canadian companies and the 
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specifications were written so it could not bea 
foreign venture take-over but the avenue was 
there for an input from foreign compa- 
nies I think, without exception, all have in- 
ternational ties and connections, and they do 
operate. Representatives with whom I dis- 
cussed the bids afterwards made reference to 
the pricing, the investigation, and the type of 
equipment they had looked at on work that 
was done in the Great Lakes and in the 
Straits of Mackinac. They related it to work 
which they had done on the Pacific Coast; 
they related it to work which had been done 
and with which they had been associated off 
the coast of Ireland. So they were looking for 
this. Now whether there is something new 
that they could put in is one of the elements 
that we discussed in part last Tuesday, that 
perhaps by re-aligning the procedure for con- 
tract calls of this, we may put together a 
combination which will make economic re- 
introduction or the development of some new 
equipment for this. As our re-assessment of 
the elements and the design to put these 
together develops, we intend to have discus- 
sions with these firms at that time, to try and 
get their input in, so that if there are any 
savings in this area we can, in greater depth 
than last time, get their input and see if we 
can reshape the thing that will fit their proce- 
dures and their methods better than the one 
we put out. 


Mr. MacLean (Queens): Was it the proposal 
of the contractors who tendered to move fill 
by the usual means of truck? 


Mr. Williams: Their tenders were not ac- 
cepted; we discussed them with them. I think 
it is fair to say that more than one way was 
proposed; some talked of truck hauls, some 
talked of barges—there were a variety of 
ways for different portions of the work. 


Mr. MacLean (Queens): I only make this 
observation as a layman, but on this sort of 
work in Europe invariably they use an over- 
head cable transfer system for moving large 
quantities of fill. Is this due to some economic 
reason that applies there but not here? 


Mr. Williams: It depends almost entirely on 
the site and the length of transportation. 
They used an overhead system on some of the 
major dams in the west, but there again the 
terrain fitted it and the location of the source 
of supply fitted it. 


Mr. MacLean (Queens): 
questions at this time. 


I have no more 


The Chairman: Are there any other ques- 
tions? 
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Mr. Macquarrie: Mr. Chairman, my inter- 
vention will be more a procedural suggestion 
than a question. This whole project is much 
more monumental than the terms of Vote 40 
would indicate, and I think it would be re- 
sponsible on the part of the Committee to go 
into it more thoroughly. I appreciate very 
much the exhaustive and, perhaps for them, 
exhausting information which has come from 
the Minister and his officials, but I think that 
the Committee should hear from Mr. 
McCulloch and some of the other people who 
have generally been suggested in the Steering 
Committee. I believe that A. B. Murchison 
and Associates put in a suggestion about the 
building of the causeway; I have heard no 
mention about them at all. Mr. McCulloch is 
the builder of the Canso Causeway and he 
has applied himself to an analysis of the 
plans. I think, it would be helpful to hear 
from some of these people before the item is 
passed. I agree with the Deputy Minister that 
there is a great danger of semantic difficulties 
and I would not want to ask any more ques- 
tions in case I further them. So that is my 
procedural suggestion, Mr. Chairman, that we 
might look upon this great project from other 
points of view. 


The Chairman: I am in the hands of the 
Committee. I should like to have comments 
about the proposal. 


(Translation) 
Mr. Mongrain: At first sight, Mr. Chairman, 
I could say that the proposal just made by 


our friend from Prince Edward Island is 
agreeable to me. However— 


Mr. Chairman: Would you wait a moment 
please? 
(English) 

Mr. Mongrain: I will say it in English. This 
proposal is quite agreeable to me, Mr. 
Chairman, but could I ask the Minister if he 


sees any objection to delaying our vote on 
Item 40. Is there a hurry to go ahead with it? 


Mr. MclIlraith: That is pretty much a mat- 
ter for the members, but my understanding of 
the new rules is that the estimates can be 
dealt with in the House of Commons whether 
or not they have been reported back from the 
Committee. If you bear that in mind I do not 
think there is any special hurry. We would 
of course like to finish up. I think the answer 
to your question is that there is no special 
hurry, bearing in mind that you are no longer 
required to return estimates before they are 
dealt with in the House. I think, there is some 
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urgency, 
House. 


Mr. MacDonald (Prince): Mr. Chairman, I 
should like to concur with the suggestions of 
Mr. Macquarrie and, in adding to those, I 
think inasmuch as one of the large questions 
for consideration will be the whole problem 
related to railway service that it would be 
important to have perhaps someone repre- 
senting the Maritime Transportation Com- 
mission—people who have specific knowledge 
and expertise on this question, and perhaps 
even representatives of the Canadian National 
Railways who will be very much involved in 
any developments along this line. 


about getting them through the 


Mr. Stewart: Mr. Chairman on one aspect 
of the proposal I would like to make a com- 
-ment, that of having Mr. McCulloch come and 
testify before the Committee. As I understand 
it, two successive governments decided they 
did not want to change the tidal regime in the 
Northumberland Strait area. Mr. McCulloch 
is proposing a solid causeway. I think it is 
obvious that this would involve a change in 
the tidal regime. I wonder if the Committee 
seriously wants to undertake spending time 
discussing a change of these proportions. If 
we want to meet Mr. McCulloch, that is one 
thing, but if we want to re-think the whole 
nature of this project that is quite another 
thing. I, as a member of the Committee, 
would be reluctant to spend such time unless 
it is clearly established that we go back and 
start this whole process of thinking from 
where we were when the Government made 
the initial decision not to change the tidal 
regime. 

Mr. MacDonald (Prince): Mr. Chairman, I 
think this would be correct if the only thing 
that Mr. McCulloch was doing was making a 
recommendation for his own particular view 
which is a solid rock causeway. I think as 
valuable or even more valuable is the amount 
of time Mr. McCulloch has spent criticizing 
the present project by indicating factors he 
thinks, from his engineering experience par- 
ticularly with the Canso causeway, do not 
hold up. I think this will be tremendously 
important for no other reason than the 
availability of his experience and criticism of 
the present design, which is an extremely 
important factor in view of the time that Mr. 
McCulloch has put in on this particular proj- 
ect. 

The Chairman: You have the floor, Mr. 


Duquet. 
26862—3 
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Mr. Duquet: Mr. Chairman, unlike Mr. 
Macquarrie and the other member, I do not 
think that we should hear Mr. McCulloch. 
During the previous sittings and even today, 
we have discussed this subject from every 
possible angle. We have been informed time 
and time again that the experts from the 
Department have studied all the implications 
of Mr. McCulloch’s criticisms. Since the be- 
ginning of our hearings we have been privi- 
leged to obtain from every department official 
lectures on engineering and, I say it again, all 
the facts relating to this project have been 
fully discussed. 

There remains an element of prime impor- 
tance: the Department, after having received 
answers to the call for tenders, has considered 
that the price was too high and that the 
project should be studied again, that a more 
detailed study should be made following the 
representations made, the bids tendered and 
the McCulloch Report. I do not see why we 
should prolong our deliberations and delay 
the adoption of item 40. What would we gain 
from supplementary evidence in this matter? 
The department is obviously considering now 
what are the most practical means to make 
the project a reality. As far as I am con- 
cerned, the important thing is precisely that 
intention of the department to go ahead with 
the job. In view of this principle, we should 
carry item 40 without having to hear supple- 


mentary evidence which, in my opinion, would 


not add anything to what we already know, 
nor alter in any way the department’s inten- 
tion and the nature of the project, as Mr. 
McCulloch’s opinion about the construction of 
this project differs sharply from the depart- 
ment’s own ideas. 


The Chairman: Mr. Mongrain, do you want 
to ask a question? 


Mr. Mongrain: If I may ask a question of 
the Minister, how long in your estimation will 
your Department need to re-assess the whole 
project? 

Mr. Mcllraith: I declined to be pinned 
down to a precise date on that at the last 
meeting because I simply cannot tell how 
long the engineers will take. It will depend 
what changes there are. However, I did make 
it clear that I thought there was a possibility 
of not using any effective building time, bear- 
ing in mind that building time in this context 
is the summer season. 


Mr. Mongrain: When you speak of engi- 
neers, Mr. Minister, I presume tht there will 
be not only your engineers but that you might 
have some consultants too. 
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Mr. MclIlraith: We have the consultants, 
three firms formed in a combination called 
Northumberland Consultants Limited; their 
names were put on record at the last meeting. 
It is the consortium of these three firms who 
are the consultants and then we have our own 
departmental engineers, including the new 
man we have brought in, Colonel Churchill, 
who will be assigned to this job exclusively, 
co-ordinating it for the Department. 


Mr. Mongrain: In that case, Mr. Chairman, 
I would not have any objection to voting on 
Item 40 now because I do not think we will 
have any results within at least the next eight 
or nine months and I do not think we laymen 
here can solve those complicated problems. I 
think the more we discuss them the more we 
will complicate them so I, personally, do not 
think we are hurting the aims of our friends 
from Prince Edward Island—we should wait 
until we have more definite proposals on this 
re-assessment to look at. I personally would 
be agreeable to voting on Item 40 now. 


Mr. Macquarrie: Mr. Chairman if I might 
address myself to the remarks of my col- 
leagues, the last three speakers, I should 
think, considering the Department is in a 
period of re-assessment, that the drawing in 
of outside experts would be helpful to them; 
and most certainly I agree with my friend 
from Trois Riviéres, that it would be most 
helpful to those of us in the Committee who 
are laymen to have another technical man 
who has given great and detailed study to this 
project. Mr. McCulloch, as well as having 
applied himself to an analysis of the project, 
has been the father of a couple of pretty 
important Public Works projects of the fed- 
eral government down in the Maritime 
Provinces, and is a man of considerable pres- 
tige, I refer to the Canso Causeway and the 
Hillsborough Bridge which were fairly sub- 
stantial projects. I think that on a matter of 
such magnitude and one in which the prob- 
lems have been multitudinous, as witness the 
remarks of the various officials, that we 
would be something less than fully responsi- 
ble as a Committee examining this major 
project if we lost any opportunity to hear 
the views of people who are knowledgeable 
on this project. I would be very reluctant not 
to have Mr. McCulloch certainly given a 
hearing because he has tendered information 
and I think it would be only in the realm of 
courtesy, to say nothing of prudence, to have 
this man here and have his views. 


I would say to Mr. Stewart that I want to 
hear him not only as a proponent of a solid 
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causeway but as a pretty serious critic of the 
suggested program. 


e (12:10 p.m.) 


(Translation) 


Mr. Mongrain: Mr. Chairman, I would like 
to ask another question which occurs to me 
following the remarks of our colleague Mr. 
Macquarrie. 


(English) 

I am under the impression that this gentle- 
man, Mr. McCulloch, could be one of your 
casual consultants while you re-assess. Could 
J have that point clarified, Mr. Minister? 


Mr. MclIlraith: At one point a number of 
years ago he was invited to act as one of the 
consultants and he withdrew and would not. 
Now, when he is not charged with the 
responsibility, to have a man _ without 
responsibility making decisions is a pretty 
doubtful proposition. The whole report is 
based on the proposition of a solid causeway 
on the crossing and, as indicated in the evi- 
dence at the last hearing, that does certain 
things to the tidal regime there, and the for- 
mer Government took the decision to reject 
the proposition for a solid causeway because 
the implications on the fisheries industry of 
the three provinces was unknown to them as 
well as certain other implications of damage 
consequent on raising the level of the water 
an additional five and a half feet, I believe—I 
have forgotten the exact figure—over the oth- 
er method. So that decision was taken at that 
time. It was their assessment of the impor- 
tance of the fisheries industry and certain 
other matters in those provinces. The matter 
was again reviewed by the present Govern- 
ment which took the same position, in the 
light of studies, that we just could not put 
that kind of a crossing in with these conse- 
quences. The consequences are established in 
fact: I do not think anybody has questioned 
those, as far as I know, at any point. In the 
light of that I find it a little difficult to under- 
stand the pressing on the McCulloch matter, 
particularly in view of the fact that we had 
his commentaries examined in a detailed and 
thorough way by the consultants and in- 
dependently of them by our own engineers 
before taking any decisioin about them. 

There is one other point that bothers me in 
this whole evidence. I have not been able to 
see very much relevance between the Canso 
Causeway and this crossing. There is no other 
crossing quite like this one. The Chesapeake 
Bay one may have some relevance on several 
points but for the life of me I do not see 
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much relationship to the Canso one because it 
is a short crossing and, in terms of ice in the 
Northumberland Straits, there is no signifi- 
cance, and with a quarry of very fine quality 
rock a mile or three-quarters of a mile in 
length right at the end of the crossing. The 
tides are quite different. I have found myself 
quite mystified why it has always been men- 
tioned as a base for this because it is a 
different operation and a different job al- 
together. 


Mr. Mongrain: May I add, Mr. Chairman, 
that I am very much impressed when I see a 
Conservative Government and a Liberal 
Government come to the same conclusion and 
that strengthens my belief that we should 
vote on Item 40 now. 


Mr. Loiselle: Mr. Chairman, I feel this mat- 
ter was fully discussed on Tuesday. We en- 
tered into full discussion on the actual proj- 
ect—the bridge, the causeway and so on—at 
which time the opposition of Mr. McCuloch 
was brought up by some members. We had 
the affirmation from the Minister and from 
the officials of the Public Works Department 
that all the opposition brought up by Mr. 
McCulloch was studied by the engineers of 
the Department as well as by the consulting 
engineers. Our friends are again reverting to 
Mr. McCulloch’s project, with nothing new 
to add. Therefore, I do not think we should 
continue discussion on that unless our friends 
want to ask more questions on the subject. 
I move, seconded by Mr. Leblanc, that a 
vote be called on Item 40. 


Mr. MacDonald (Prince): Mr. Chairman, it 
seems that we are in danger of confusing two 
things in this consideration. We are in danger 
of confusing the question of whether or not 
Mr. McCulloch comes before the Committee 
with the whole question of a more detailed 
examination of the factors bearing on this 
decision. I think there is a danger in the 
minds of some of regarding this just as anoth- 
er Public Works project, perhaps one of con- 
siderable magnitude in terms of expense but 
in the same category as a number of others 
that are listed in here. I say it is not. I repeat 
the words of the Minister when he reminded 
the Committee on Tuesday that what we are 
dealing with is a transportation link from one 
province to another. I believe it has been 
quite some time since this question has been 
dealt with seriously in Committee. I cannot 
recall it being dealt with, even though I have 
not been here that long. Further, we are in a 
period now when a great many fundamental 
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questions are definitely going to be looked at. 
One of the principal of these is whether or 
not there will be rail facility on this link; 
whether or not there will be rail service on a 
ferry; whether or not the question of railway 
will be abandoned altogether, or any combi- 
nation of those three possibilities. It would 
seem to me to be somewhat irresponsible on 
our part, realizing that this whole question is 
open to consideration realizing that there 
are people who have much information on 
this question—and I mentioned earlier the 
Maritime Transport Commission and the 
CNR—not to offer the opportunity for a full 
examination of this. One matter which I 
would have raised last Tuesday had I recalled 
it was that if there was a decision made to 
handle all of the rail service by ferry then 
this might very substantially alter the whole 
system of warehousing in Prince Edward 
Island and it might necessitate a very large 
construction of warehouse facilities on the 
New Brunswick side. This is only one of the 
many problems that we will be faced with in 
this whole question. I would hope that the 
other members of the Committee who are not 
directly related to or from Prince Edward 
Island would not look upon this as simply a 
small parochial issue but one involving inter- 
provincial transportation, the decision on 
which will have very great bearing for the 
next 100 years. 


Mr. Stewart: Mr. Chairman, my impression 
is that none of the members of the Committee 
regards this as merely a local work. If this 
Committee is going to undertake seriously a 
total examination of the hydraulics and eco- 
nomics and transportation considerations go- 
ing into this I can see that we have work cut 
out for us for three or four years. 


We mentioned the name of one engineer, 
Mr. McCulloch. We should certainly have the 
people who were in on the Chesapeake Bay 
crossing. There are engineers after engineers 
who could be called here. Frankly I think we 
have a question of prudence here. Do we 
want to say that we distrust the present con- 
sultants and the officials of the Department of 
Public Works to that extent that we want to 
try, in this Committee, to make for ourselves 
these fundamental engineering, economic and 
transportation decisions? 

I, as one member of this Committee, feel 
incompetent to undertake that kind of exami- 
nation of a project which I regard as of great 
importance and involving a good deal of ur- 
gency. Consequently, although I see the point 
that Mr. MacDonald is making, I come down 
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on the other side and say that I am prepared 
to follow through with out present consult- 
ants and the Department and hope that in a 
few months they will be in a position to put 
forward a proposal which will get this cross- 
ing between these two provinces under way. 
That would be my view on the matter, Mr. 
Chairman. 


Mr. Macquarrie: Mr. Chairman, I am not 
accustomed to being one and I have no appe- 
tite for becoming one—I am referring to a 
filibuster—but I am appalled at the reluc- 
tance to give a hearing to a person who is in 
a quite different category from the Chesa- 
peake Bay engineers. Mr. McCulloch has sent 
to the public domain some serious analyses of 
this very important project. He has entered 
the discussion; he has submitted to the gov- 
ernment certain suggestions. We have heard 
today and we have heard on Tuesday of the 
reputation of some of his ideas. I think that in 
all fairness either a layman or a technician 
would want to give him his day in court. He 
has given a great deal of time to this very 
important matter and I think it is worthy of 
the time of the Committee to hear a man who 
is gifted with certainly some expertise. 

I would say to the Minister that the refer- 
ence to the Canso Causeway would indicate 
that the bona fides of this man were not such 
as to be cast aside as just another engineer. 
This man is applying his knowledge to this 
particular project. 

I would say that the Department—and this 
is no reflection upon it—has indicated that it 
is having a little trouble with some of these 
problems. I do not think it would be unhelp- 
ful to their understanding and it would cer- 
tainly make me feel much better, as a respon- 
sible Member of Parliament, if I did not 
become a party to denying the opportunity 
for enlarging our information from one in our 
midst in the country who is keenly interested 
in and well qualified in terms of knowledge. I 
would be very sorry if we decided that we 
could not find a morning to hear Mr. 
McCulloch. 


Mr. MclIlraith: May I ask a question at this 
point by way of clarification? Would you 
bring a man who has no responsibility and 
who has made a commentary on some work 
contrary to the recommendations of two 
successive governments? Would you hear him 
and not hear the other engineers, the consult- 
ants on whom two successive governments 
have spent a great deal of money and in 
whom those two successive government have 
expressed their confidence and whose reputa- 
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tion is also very well established in this coun- 
try—three engineering firms? 


Mr. Macquarrie: IJ do not know whether the 
Minister was here or not when I first inter- 
vened today. My suggestion was that we would 
want to hear Mr. McCulloch and certainly 
those as well whose names had been suggest- 
ed to the steering committee, and that in- 
cludes the group to which the Minister makes 
reference. 


The Chairman: Mr. Macquarrie, would you 
make it a formal motion? 


Mr. Loiselle: I have one up there on the 
table seconded by Mr. Leblanc. If Mr. Mac- 
quarrie wants to make an amendment that is 
all right. 


Mr. Duquet: I would like to add a few 
words to what was just said. If Mr. 
McCulloch had not expressed his views on the 
project I would be the first one to agree that 
he should be called to give his opinions on 
this but he has taken advantage of the project 
to give his views, which views have been 
examined thoroughly by the experts of the 
government. I have no doubt in my mind that 
Mr. McCulloch must be an expert but I also 
have no doubt that the consultants of the 
Department of Public Works, as well as the 
engineers, must also be some kind of experts. 
I do not see why, because Mr. McCulloch has 
taken the opportunity of expressing his views, 
which has enabled those views to be studied 
by the consultants and engineers, he should 
be called here unless he has something to add 
to what he already has said about the project. 
For this reason I am still of the opinion that 
there is no reason for calling Mr. McCulloch 
and I would propose that the motion be 
presented. 


Mr. MacDonald (Prince): Mr. Chairman, 
Mr. Stewart made a couple of remarks with 
which I would like to take some issue. One is 
that I think by distortion possibly we might 
be spending three or four years considering 
this project and all receive our honorary de- 
grees in engineering. This certainly is not in 
my mind but we have opened up a subject 
here and we have really only half opened it 
up. It disturbs me that we have been willing, 
up to this point, to talk only to the Minister 
and his departmental officials about this 
pressing problem without being willing to 
consider hearing the 3, 4 or 5 witnesses who 
would then fill out the story so that we would 
have a more accurate and, I think, a more 
objective picture of our present dilemma. 
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Mr. Stewart suggested as well that he 
would prefer, since we have entrusted these 
-esponsibilities both to the Department and to 
the Northumberland consultants, to continue 
o trust them. I do not think it is a question 
sf trust or mistrust. These are very black and 
white kind of prejudicial words. What I am 
talking about is the fact that in the last two 
years we have witnessed three or four sub- 
stantial alterations in the project. The Min- 
ister questions that? The ones that I can re- 
call are those with regard to the scheduling of 
the project, to the changes in the length of 
the causeway and bridge, to the necessity of 
delaying the awarding of the contracts last 
fall, and finally the difficulties with the pres- 
ent re-assessment of cost and design. 


If these are not matters which should en- 
gage our attention I would lke to know at 
what point we should engage our attentions. I 
think it would not be responsible or in the 
best interests of our representation here if we 
did not have the opportunity at least, in one 
or two further sessions, to talk to the other 
persons mentioned so that we could have the 
more complete account. I think we have real- 
ly only half opened it and that it would be 
irresponsible on our part simply to close it off 
at this point having been willing to listen 
only to the Minister and his departmental 
officials. 


Mr. MacLean (Queens): Mr. Chairman, I 
am not a member of the Committee but per- 
haps I might be allowed to make a suggestion. 
It seems to me that the Committee faces two 
problems. One is the approval of the esti- 
mates and referring them back to the House 
and so on. I think that that should not be 
delayed unduly. On the other hand, this is a 
very major project and it seems to me that 
we should not be discussing the question of 
whether we hear a particular witness or not. 
That surely is a job for the steering commit- 
tee. But I would like to feel that there is some 
means whereby the Committee could study 
this problem further—perhaps that is the 
wrong word—elicit information from the 
Department. I can imagine that in the year 
ahead, before there is anything again referred 
to this Committee, it might be a tremendous 
advantage to the Department to have the op- 
portunity to present any new developments 
that there may be and that would be of gener- 
al interest to the public by means of the 
Committee. It would be an unfortunate situa- 
tion if the Committee were dead, as it were, 
until the 1968-69 estimates are to be proceed- 
ed with. It might be advantageous to consider 
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the possibility of having some vehicle by 
which the Committee could meet to discuss 
this problem further from time to time if the 
steering committee saw fit. 


The Chairman: Mr. Neveu, please proceed. 


[Translation ] 

Mr. Neveu: Mr. Chairman, I have listened 
very carefully to the remarks made by my 
fellow members of the Committee. 1 think 
this matter has been exhaustively discussed. 
We have been given much pertinent informa- 
tion, but we are getting away from our re- 
sponsibilities from our duty as representatives 
of our people. 

Of course I am happy to see that those 
policies have been approved by the previous 
as well as the present governments. It is also 
necessary to keep in mind the various respon- 
sibilities involved and have confidence in the 
people who are entrusted with the imple- 
menting of decisions, because they are ac- 
countable for the manner in which those deci- 
sions are carried out. 

Our duty as members of the House of 
Commons and as members of this Committee 
demands that we be the advocates of the 
common good and not that we plead the chase 
of Mr. McCulloch. In view of all this, Mr. 
Chairman, I ask that the question be put. 


(English) 

The Chairman: The Chair has before it the 
motion of Mr. Loiselle seconded by Mr. Le- 
blane that Vote No. 40 carry. Those in fa- 
vour? 

Some hon. Members: Agreed. 

Some hon. Members: On division. 

Vote No. 40 agreed to. 


The Chairman: Shall I report to the House 
recommending the adoption of— 


[Translation] 


Mr. Mongrain: I apologize for interrupting 
you. I would like to raise a point. I will make 
this a question of privilege so as to be sure 
that I will not be declared out of order. 


The Chairman: Ask your question of privi- 
lege, Mr. Mongrain. 


[English] 

Mr. Mongrain: Here is my point, Mr. 
Chairman. I see in front of me a nicely made 
microphone bearing the inscription Shure 
Brothers Incorporated, made in WS Ay wanda 
have noticed that most of the electronics we 
have here were bought in England. Am I to 
understand that there is no firm in Canada 
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that can manufacture and sell those things to 
the specifications of the Department? 


Mr. MclIlraith: I cannot answer that ques- 
tion, Mr. Chairman. 


Mr. Mongrain: I would like to suggest that 
we enquire further into this and maybe we 
can decide to buy Canadian. Thank you, Mr. 
Chairman. 


The Chairman: Is anybody ready to answer 
that question? 

Mr. Lalonde: This is not our equipment. It 
is equipment provided by the people who 
have the contract to handle the— 

Mr. Mongrain: Yes, but during the time we 
want them to buy Canadian? 

Mr. Lalonde: If it is available. But I am not 


aware as to whether it is or not. I know that 
it is very specialized equipment. 
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Mr. Mongrain: I am under the impression 
that it is. I happen to have a little bit of 
experience in that line. 


The Chairman: Order, please. Shall I report 
to the House recommending the adoption of 
the estimates? 


Some hon. Members: Agreed. 


The Chairman: Therefore I would like to 
thank the Minister and the Deputy Minister 
also the officials of the Department of Public 
Works for their co-operation and assistance, 
and for the manner in which they supplied 
detailed answers to questions asked by mem- 
bers of the Committee. 


The Committee is adjourned to the call of 
the Chair. 
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